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PUBLIC WORKS, IRELAND. 



i 

THIRTY-FIRST ANNUAL REPORT 



THOM 



THE BOARD OF PUBLIC WORKS IN IRELAND. 



TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 



May it please your Lordships, 



W E 



have the honour to submit our Thirty-first Annual Report, embracing, in the usual 
manner, the several services intrusted to our management, viz. 



Accounts : — 

Loans for Public Works, Advances, and Repayments. 

Sanctions for Grants. 

Public Buildings. 

Supply of Coals to Public Offices. 

Landed Property Improvement, including— 

Drainage of Lands, &c. 

Erection of Farm Buildings. 

Do. Scutch Mills. 

Do. Labourers’ Dwellings. 

Arterial Drainage, with Improvement of Navigation and "W ater-power. 
Harbours. 

Inland Navigations. 

Ormeau Bridge. 

Post Roads. 
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Sanctions for Grants. 



By Act 1 <fa 2 Wm. 4, c. 33, for Public Works, 

By Act 1 Vic., c. 21, for Public Works, . • • 

By Act 1 & 2 Vic., c. 88 (portion of £50,000), appropriated 
to Grants for Public Works, - 
By Act 6 & 7 Vic., c. 44, for Public Works, 

By Act 9 Vic., c. 1, in aid of Relief Works, 

By Act 9 & 10 Vic., c. 108, do. . 

By Act 2 & 3 Vic., o. 61, in aid of tbe Improvement of the 
Shannon Navigation, . • • 

By Act 9 Vic., c. 3, for Piors and Harbours, 

By Act 10 ifc 11 Vic., c. 75, for do., 

For Navigation in connexion with Drainage, Act 5 & 6 Vic., 
c. 



£ 


s. 


d. 


£ 


s. 


d. 


50,000 


0 


0 








50,000 


0 


0 








4,000 


0 


0 








21,000 


0 


0 


125,000 


0 


0 


50,000 


0 


0 






175,000 


0 


0 


225,000 

290,717 


0 


0 








0 


0 


50,000 


0 


0 








40,000 


0 


0 


90,000 

141,073 


0 


0 









0 


0 








871,790 


0 


0 



PUBLIC BUILDINGS. 

All the Public Buildings under the superintendence of this Department have been 
maintained in good order during the past year. 

Model Schools. 

The new Model National School at Lurgan, in the county of Armagh has been com- 
peted and given up to the care of the Officers of the National Education Board, and that 
atSligoU nearly finished. The plans for Cork Model School are now ready, and the 
Boarf intend, with their Lordships’ approval, to call for tenders at an early period. A 
Lease has been obtained of the site for Enniskillen School, and the plans and specifica- 
tion are being prepared. 

Coast-Guard Stations. 

The new Coast-Guard Station of Morris Castle has been finished and occupied, and the 
following Stations are in course of erection, viz. : 



Keele, 

Darby’s Point, 
Bullsmoutb, 

Howtb, 

Dalkey, 

Lough Shinny, 
Additions to Sutton, 



Acbil, Co. Mayo. 
Co. Dublin. 



Carrickfergus, 
Ballyhalbert, . 

Cappagb, 

Rosscarberry, 
Crosshaven, . 

Additions to Roche’s 
Point, 



Antrim. 

Down. 

Co. Clare. 
Co. Cork. 



In several other eases round the coast the Lords of the Admiralty have agreed for the 
leasing of sites for new Stations. 

Probate Cowrts and Registry Offices. 

The new Probate Court at the Four Courts, Dublin, has been finished, and is now 

“Tmstetct Armagh, and alterations are being effected 

to portion of the Custom House at Limerick, to accommodate the Probate Registry of 

that town. _ . , . , 

A. new Probate Registry is being erected at Cork. 

Tenta have been invited for tfie erection of the new Record Depository, Four Courts, 
Dublin. 

Hibernian Military School. 

The important additions and alterations which have been in progress at the Royal 
Hibernian Sary School, namely, the new Quarters for noncommissioned Officers, and 
the ! Sons to the Chapel, the Laundries, and the Dormitories, have been satisfactorily 
■completed. 



Public 
Building s. 
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Queen’s Colleges. 

A new Building has been erected to accommodate the Anatomical Department of 
•d 1f t College and an addition to the Demonstration Theatre and Dissecting Rooms at 
rdwav College will be shortly undertaken. . The plans have been made for the restora. 
tion of that portion of Cork College which was destroyed by fire. 



Maynooth College. 

Under the provisions of the Act 23 & 24 Viet., cap. 104, at the request of the Trustees 
of the College, and with the sanction of the Lords of the Treasury, the Board have 
entered into Contracts for the following works, viz.: — 

1. Building new Infirmary. 

2. Gas factory, stores, yard, and dwelling. 

3. Gas mains and fittings. 

4. Gas cooking range. 

5. Heating apparatus. 

6. Library and Museum fittings. 

The first and last are in an advanced stage, and progressing rapidly to completion. The 
remainder are all satisfactorily finished. 

JDundrum Asylum. 

The Board have obtained a contractor to undertake, on reasonable terms, the erection 
of the additions to Dundrum Asylum. 



Coals and Firewood. 

Coals and firewood have been supplied to the several Public Departments with the 
same satisfactory results as previously. 



Land Im- 
provement. 



LAND IMPROVEMENT. 

In making our Sixteenth Annual Report, relating to the operations, under the Land 
Improvement Acts, we cannot hope to bring forward any now or striking information, 
having reference to the works executed or in progress. Wo have only to repeat what 
has been already so frequently expressed, that our works arc continued strictly m 
accordance with the systematic arrangements laid down in our original books ot 
instructions, having reference to each department; and that, the landed proprietors, 
without exception, who have undertaken and executed works of improvement under out- 
general superintendence, have expressed themselves as highly satisfied with the result, 
and admit that it has tended materially, and at a moderate cost, to increase the value 
of their estates, and has given a stimulus to agricultural improvement, and in many 
cases has been the precursor of systematic husbandry, according to the recognised 
rotative system. _ . 

Soon after the passing of the first Land Improvement Act, 10 Vic., c. 32, m the yeai 
1847, when the famine of 184G and 1847 was still desolating the land, the landed 
proprietors of Ireland hastened to take advantage of the power to borrow under i 
provisions ; and in that year £72,790 was expended on. works of improvement, 
scattered over every part of the country, and which expenditure proved highly bene- 
ficial to the destitute labouring population, and, in fact, acted as a measure ot re ie , 
notwithstanding which, nearly the whole of the works were executed in . a satistac ory 
manner, and the undertaking proprietors, as well as the labourers, were satisfied. In j ® 
manner, during 1848, the last of the famine years, the sum of £356,160 was expen e 
on similar works, and the same system has continued up to the present time ; bu &•> 
the necessity of employing the people, as a means of relief, abated, the applications or 
loans diminished, and the proprietors complained that, with every wish to continue sue 
important reproductive works, owing to diminution in the number of unemployed- 
agricultural labourers, partly through emigration and partly from, abundant employmen 
on ordinary farm labour, good bands coulu not be procured unless at an increase ot price 
apparently beyond the value of the contemplated works of thorough drainage, &c. ; and 
owing to the continuance of favourable seasons, the annual expenditure on Land 
Improvement Draining gradually diminished up to 1857, when it amounted only to the 
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1862 '“ J -„ 4 „ Land Art-1 

t C97 B74 and continuing with little variation up to 1860, in which year, own -o jmbuK. 

1 «*> 1 Sm*J^SSS4 

of the present year, 1863. 

'^coHmien^eme^t^ (tuJuii ££> * 

each year during the same period. 

No. of Applications. 



184S, 

1849, 

1850, 

1851, 

1852, 

1853, 

1854, 

1855, 

1856, 

1857, 

1858, 

1859, 

1860, 
1861, 
1862, 



December (inclusive), 


. 1,354 . 
. 571 . 










. 643 . 










. 436 . 










. 280 . 










. 164 . 










. 154 . 










. 123 . 










98 . 










. 108 . 










. 114 • 










. 112 . 










. Ill . 










. 135 . 










. 154 . 










. 184 . 









Amount Issued. 

£72,790 
356,160 
379,836 
250,324 
145,653 
■ 88,542 • 

53,454 
49,290 
33,180 
28,513 
27,674 
34,524 
29,334 
26,080 
36,650 
61,375 



principal landed proprietors ; Prison, aided by 

effects of the famme, an > ® n( j their tenant-farmers became comparatively 

favourable seasons, the landed prop ‘ forcotten the proprietors- themselves, 

rich, though Land Improvement own money on 

as well as the tenant-farmers, - p ass j s tance of loans under the 

Drainage works; and in consequence especially during the last three 

Acts. But when the seasons changed, as ^ ^ of reUrf . 

actuated by a desire to meet t le F re * s ™ f f s t0 an y onc proprietor to £5,000 ; 
a relaxation of the rule limiting the amount of Inara to <my ^1 ^ ^ restriction 

and your Lordships having bren J^aaed . through Parliament in the last 

t±$£*£k thPmaking ?S *4 * -ess of that limit, to the extent 
of £3.000. r-- orirlitirvnnl loans have been made, some of 

••• « r-“ — 

sideration. ■ in reouirin- from the borrowers returns showing 

th^spendRZ^ZtoT^mslssi^^toZ^and in great majority of oases the reports 

° f ttoXlS Z.S Lordships; hut 

asZ P e— Z'roZuUeportUu™ 

^ ^ — d * ^ 

those which have not been ftnally closed. ^ 
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These totals comprehend 262 loans, amounting to a sum of £91,610, which have be 
sanctioned to proprietors for the erection of farm buildings, and 27 loans, amounting ta 
£14,350, for the erection of labourers’ dwellings, particulars respecting which we furnib 
under their respective heads. 

The following is a tabular statement., according to districts and counties, of th 
amount of applications for loans, and the amounts issued, up to the 31st March, 1863-— 

Total A mounts of Applications and Amounts Issued. 



Northern Dibtrict. 
Antrim, 

Londonderry, 
Donegal, . 
Fermanagh, 

Tyro no, 

Armagh, 

Down, 



Midland and Eastern. 
Cavan, 

Monaghan, 

Longford, 

Louth, 

Meath, 

Westmeath. 

Dublin, 

Kildaro, 

King’s, 

Queen’s, 

Wicklow, 

Carlow, 

Kilkenny, 

Wexford, 



Wehtkrn. 

Sligo, 

Leitrim, 

Mayo, 

lioBcommon, 

Galway, 

Clare, 



Southern. 
Limorick, . 
Tipperary, 
Watorford, 

Cork, 

Kerry, 



Amount .Applied for. 



± s. a. 

201,822 17 G 
118,415 G 2 
204.931 8 4 
120 ,:»55 1G 11 
132,380 1!) 8 
45,045 12 0 
49,021 8 0 



00,085 
79,483 
47,457 
00,576 
123,021 
00,215 
53,419 
00. 505 
57,280 
102,179 
92,923 
125,505 
127,040 
177,003 



.1 0 
.5 7 
19 9 
11 7 
10 2 
17 11 

7 7 

8 5 
4 7 

1J 0 
14 2 



125,800 0 11 
113,149 17 9 
334,398 10 8 
152,004 19 3 
350,190 19 9 
108,305 4 1 



315,585 15 8 
177,923 17 0 
87,124 0 9 
392,100 10 0 
478,021 7 4 



£ s. d . 

78,748 0 0 
33,338 0 0 
87,091 0 0 
35,835 0 0 
48,290 0 0 
11,858 0 0 
22,389 0 0 



7,991 

2.029 
2,570 
1,425 
4,910 
1,205 
2,157 
7,508 
0,223 

4.030 
9,890 
5,079 
4,091 



0 0 
0 0 
0 0 
0 0 



41,302 0 0 
30,705 0 0 
97,534 0 0 
70,190 0 0 
109,935 0 0 
47,280 0 0 



131,094 0 0 
81,132 0 0 
32,550 0 0 
120,219 0 0 
| 104,909 0 0 



Total, . 



1,443 



1,541 



4,803 



875,570 9 1 



|1, 294, 031 17 2 



1,250,515 12 



1,451,355 17 3 



4,872,079 15 11 



Total Amount Issued. 



317,549 0 0 



490,202 0 0 



476,604 0 0 



1,087,207 0 0 



Thorough Drainage. 

The reports of our Inspectors still bear testimony to the beneficial results of the 
operations carried out under loans for the improvement of land by draining, fencing, &c., 
and to the general appreciation of the proprietors and occupiers of land. 

The number of acres that have been thorough-drained under the Land Improvemen 
Act from the commencement up to the 31st March in this year amounts to 207,460 acres, 
which has been effected at an average cost of £4 IDs. per acre. Of this quantity, 7,2 
acres have been drained during the period from 1st April, 1862, to 31st March, 1863. 
considerable portion of the land drained has been subsoiled. . .» 

In the year 1858 the number of acres drained was 6,300; in 1859, 3,300 j in lobu, 
4,500; from 1st January, 1861, to 31st March, 1862, 6,503 ; and from 1st April, 1862 , to 
31st March, 1863, 7,257. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




1862-63-] 



COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



11 



Farm Buildings. 

p„r the erection of farm buildings, 262 loans, amounting to a 
le fn sanctioned to proprietors, of which 218 loans, amounting 
completed in the undermentioned counties 



sum of £91,610, have 
to £73,310, have been 



Land Im- 
provement. 



Loans for Farm Buildings which have been closed. 



Kamo of County. 


No. 

of 


Amount 


Total 

Amount 


Name of County, j 


No. 

of 


Amount 

tioneil. 


Total 

Amount 


Antrim, . 
Carlow, . 
Cavan, . 
Cork, 

Clare, . 
Donegal, 
Down, . 
Dublin, . 
Fermanagh, 
Galway, 
Kerry, . 
Kildare, . 
Kilkenny, 
King’s, . 
Leitrim, . 
Limerick, 
Longford, 


4 

5 
4 

27 

4 

5 

3 

6 
1 

17 

10 

12 

4 
2 
1 

15 

4 


1,050 

1,550 

1,200 

8.700 
1,450 
1,050 
1,000 

2.400 
100 

4.700 
3,460 

, 3,200 
100 
450 
300 

6.400 
1,000 


1,050 

1,550 

1,200 

8.400 
1,450 
1,050 
1,000 

2.400 
100 

4,300 

2,750 

3,180 

100 

450 

300 

6,000 

1,000 


Louth, . 
Londonderry, 
Mayo, . 
Meath, . 
Monaghan, . 
Queen’s, 
Roscommon, . 
Sligo, . 
Tipperary, • 
Tyrone, 
Waterford, 
Westmeath, . 
Wexford, 
Wicklow, 

Totals, 


3 

4 
16 

4 
1 

5 
16 

4 
20 

3 
1 

5 

4 
3 


1,100 

1.400 

6.700 

1.700 
300 

2,150 

5.400 
2,500 

7.350 
950 
200 

2,450 

1.350 
1,650 


1,100 

1,400 

5,840 

1,700 

300 

2,050 

5,130 

2,140 

6,290 

950 

200 

1,970 

1,350 

1,500 


213 


73,310 


68,200 



Of the remaining 49 loans for farm e a^h?ndtoefore do not^ppear in the following 
mg to £7,100, have not been proceeded with, and tneieioi IF 

table of 

Uncompleted Loans for Farm Buildings. 



Armagh, 
Cork, . 



Fermanagh, 

Galway, 



Kerry, 

Limerick, 



Longford, 

Mayo, 

Sligo, 

Tipperary, 

Tyrone, 

Westmeath, 
W exford, 
Wicklow, 



Ralph S. O’Bre, 
Benjamin Leader, 
Rowland Campion, . 
Marchioness of Ely, • 
Peter Blake, 

John T. Lopdell, 
Messrs. D’Arcy, 

The Knighc of Kerry, 
Guardians of Robert 
Hickson, 

J. J. Sullivan, . 
George Vandeleur, 
John B. Hewson, 

Earl of Dunraven, 



Charles Conyers, 

Earl of Longford, 

H. W. Faussett, 
Charles Tottenham, 

F. A. Knox Gore, 

R. W. White, . 

John Trant, 

George V. Stewart, 
Thomas S. Irwin, 
Marquis of Abercorn, 
William Magill, 
Harry Alcock, . 
William Fox, . 
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Lafid bn- LABOURERS’ DWELLINGS. 

provment. ^ ^ cfc 23 Vic., c. 19, authorizing us to advance money for the erection of dwelling 
for the labouring classes, appears to obtain an increased amount of appreciation as its p ro |j 
sions are becoming understood ; and landed proprietors evince much anxiety to avail them* 
selves of its advantages. We have received, since the passing of the Act, 47 applications' 
and 27 loans, amounting to £14,350, have been sanctioned by your Lordships. 5 

The following Schedule shows the Loans for Labourers’ Dwellings in progress:— 



Loans for Labourers’ Dwellings in progress. 



Applicant. 


Comity. 


l’riilmlilo 
No. of 






No. of In- 
stalments 
issued. 


Amount 

issued. 


Data of last isms. 




Donegal, 


10 


£ 

5 00 


£ 

500 


i 


£ 

100 


11th Oct., 1861. 




ICorry, 


8 


400 


400 


3 


240 


24th March, 1863. 




4 


242 


200 


1 


40 


30th Oct., 1862 




Dublin, 


17 


1,000 


1,000 


200 


29th Jan., 1862 




Wexford, . 


4 


200 


200 


2 


80 


1st Nov., 1862. 




Limerick, 


r> 


300 


300 


4 


240 


21st Feb., 1863. 


Tlio Marquis of Londonderry, 


Down, 


1G 


960 


950 


1 


100 


15th April, 1862. 


Sir Goorgo 0. Ooltluirst, 


Cork, . 


G 


400 






140 


29th May, 1862, 




Westmeath, . 


14 


715 


550 


1 


40 


9th March, 1863. 




20 


1,000 


1,000 


1 


200 


6th June, 1862. 


William E. Smyth, . 




5 


200 


200 


1 


40 


16th Aug., 18G2. 






18 


1,000 


1,000 

800 


4 


800 


28th March, 1863. 


Philip T. Newton, 




10 


805 


1 


1G0 


1st July, 1862. 


D. W. P. Beroaford, . 




18 


1,000 


1,000 


4 


800 


7th Nov., 1862. 
16th Aug., 1862. 




Tyron o, 


4 


200 


200 


1 


40 


Tho Marchioness of Ely, 


Fermanagh, 


5 


300 


300 


5 


300 


25th March, 1863. 


Philip O’Reilly, . 


Longford, . 


4 


200 


200 


1 


40 


9 th March, 1863. 




Waterford, . 


G 


350 


350 


1 


70 


24tli March, 1863. 


Tho Right Hon. J. Wynne, . 


Sligo, . 


1G 


000 


900 


1 


ISO 


27th June, 1862. 








10,072 


10,400 


3G 


3,000 





Following the arrangements heretofore adopted, we shall now introduce extracts from 
the reports received from several of the Inspectors of Drainage, who have been engaged 
occasionally examining the works of thorough drainage, during the year 1862 : — 



Northern District. 

We shall commence with this district, in which a sum of £11,(560 has been issued since 
the 31st March, 1862, in the following proportions: — 

Antrim, £1,570; Londonderry, £1,050; Fermanagh, £4,170; Tyrone, £3,580; 
Armagh, £120 ; Down, £1,170. 

Northern, Mr. William F. Irwin, Inspector of Drainage for the Board, including the counties 
D u bll rr and * n ^ ie neighbourhood of Dublin, and occasionally in remote districts, both north ana 
tricts. 1S ” south, reports that the working of the Landed Property Improvement Act m Irelan 
Mr. Wm, F. within the last twelve months has confirmed him in his opinion of the great bene s 
Irwin, In- -which it has conferred — not only as regards works executed under it, but the examp 
Srobage! ? affords to Ike neighbourhood ; the benefits to be derived for executing work accoy - 
ing to a regular system, as also inducing private parties to expend money m car , r ^ ° 
out similar improvements : and he observes, that many who executed works uri J, 
the last fourteen years, are now carrying on works from private sources as we 
from loans. As examples of the kind, he mentions Major Scott and Mr. .u 

County Londonderry. Mr. King, who manages for Major Scott, informed him tha 
the tenants whose lands had been improved, who are charged by increased rents Im' 
improvements, are well able to pay their rents and are in comfortable circumstances, w 
those whose lands bad not been so treated are unable to pay their rents. _ Mr. Osbor 
farms himself nearly all tlie land which he has improved, some, which originally was n 
worth more than two shillings and six pence, would now let for thirty shillings an acre. 
In the County Antrim, Major Magenis has executed works, chiefly drainage^ at e 
request of his tenants, who willingly pay the interest of the money; and Captain Ferguson 
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Cavan, Leitrim, and P°^“ « rlXT&e Marquis of Ely, Mr. Henry D'Arcy Irvine wtri i, 4o . 

s? 

Captain J- • Wanna-, the Rev. S. Roberts; in Leitrim, on those of x <J r spec tor of 

qms of Headfort,ti e • • ' * Mr W> Percy Jones, the Right Hon. John Wynne, Drainage. 

Mr. Wynne, with a second loan, in 

S %’e greater numbm m* 

cations for new loans have not havtag previously obtained loans and 

of the resident landowners in all the e commes n & I ^ ^ thought 1( . 

in seriou. 

wnmt^o^^nployinent and ready e^ate^aveProj^^se^fwhidrably, and 

In Fermanagh the works on ^“^ f ^XatSS with the results of the 
the agent, Mr. Maurice Maude, Enniskillen has been improved, in his opinion, 

expenditure, and that some clay lai d, , . ; . ’ d some mea dows, on which crops 

ten shillings an acre, owing to the n so improved and secured by large 
“ »»- enabled to save their crops without apprehending 

Tn the Marquis of Ely’s estate ad ™‘^ 

different modes of improving P r °P e fV d rin „ awa y old fences, rearranging fields, 

drainage, main .open iramage, new ff„mr estate offers a satisfactory 

building new farm offices and ? *„.f ve m e nts beinv carried out simultaneously, 

instance to quote of the various kinds 'ipciintock's property, at Seskinore, has been 
The thorough drainage on Capta, m G.l P. property of Tempo have 

admirably executed, and extensiv small lakes having been lowered, a lead- 

been undertaken by J - E " ^ made secure a|ainst floods, the land 
tag river-course through the vafley stmg employment afforded to a great num- 

newly fenced, cleared, in the poorhouse. 

ber of labourers who would otbermse hav r ; ,i day lands, ln places where 

The last three wet seasons have g elds P . P tut s0 m ucli has the knowledge of 

they were not before seen, even lonwe i whereas - m former years the reappearance of 

drainage spread through t L [|V further expenditure on such work, it has 

rushes would have deterred farmers J^iul to drain, stating that they know it is 

only^e^nsu^wetness of the seasons which prevents their reaping the full benefit of 

^Th^gradual tacrea^ m*e useomra as the best mi ^ntrotaetio^of ffl£ in this part 
covered drains, is worthy of s P e “ a “™ 1Me kn0 vm or understood that even those 

of Ireland, ab, mi .fifteen ^n 0 Sdence in the durability of the drain- 

who tried them by way of expenm the tilerie8 now m operation cannot 

age ; but latterly the de ^” d , h f„S llen fi^ds it necessary to add to Ins tilery works at 
supply the demand; mdl^rdEnngk U ^ & new ffle wor k in the same county, 

Florencecourt, and Mi. H. U Arcyir to make draining-tiles for public sale, 

and has made arrangements with the c0 ^ a T “ ™ here . but it is still much lower in 
The cost of thorough drainage has . ( J, ;n appl , 0Ye 0 f the depth of 4 feet as 

Ireland than in Scotland. Prac ica o a e the distance between the drains to 25 or 
a general rule, but in retentive £5 per statute acre, while 

ftSkno 5 ™ S* 6 ™ £6 loader Le is frequently expended in the south of 
Scotland, and found to be a good investment. 
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THIRTY-FIRST ANNUAL REPORT OF THE 
Midland and Eastern District. 



[ 1862 - 63 . 



provemcnt. 

In this district there has been issued, since .‘Ust March 
proportions : — 



, 1802, £19,«S, in the fcllo. 



™S 



Cavan, £(130; Mow.gl.iin, £240; Longford, £010; Louth £040 ■ Meath foam 
Westmeath, £1,1 (id ; Dublin, £2,010; Kildare, £81)0 ; King’s, £00 • Queen's t 
Wicklow, £1,240 ; Carlow, £3, 000 ; Kilkenny, £100 ; and Wexford, £2,16() ’ 



County of 
Woxford. 



Mr. Henry Newton, Inspector of Draina 
operations during the year .1862, under tin; 



the county of Wexford, reports that tie 
■Landed I roperty Improvement Acts, in the 



Norton/ 7 C0Ullt y of Wexford, diner in no respect from those reported on by him in former yeare 
Inspector of He made another inspection of Mr. Francis Ilmen's works, referred to in his last 1? J 
Drainage. Tim lnn.n not I w»i n «»• siifliciniit n. fni*tlifSi> oilvonoi' Imu Iwi.u* •n>tti;,..l x_ __ , I . 



The loan not being sullicient, 
improvements found necessary du 

louglmim Forest of roots 



ldvm.ee luw lx.cn applied for, to complete fc 
their progress. 

The Messrs. Pardon have expended the -whole of their loan in clearing apartofKil- 
lghrum Forest of roots and stones, as well as subsniling, and arc so satisfied with the 
increased value of the property reclaimed, that they have applied for an additional loan 
of £1,500, to he expended in similar improvements. 

In the barony of Him (ay, Mr. Aleock, a most energetic improver, is converting a lan»e 
tract of wet rocky ground into a profitable farm, by levelling a number of useless fences 
erecting new ones, facing them with the stones cleared from the lands, and thorough 
draining. More than three instalments of Lord Monek’s second loan have been expended 
on thorough drains and other improvements of his land in this barony. He 1ms for- 
warded to the office favourable reports of the farm buildings erected by Mr. W. James 
Wallace in the baronies of Bullaglikcen and Scarnwalsh. 

The thorough draining executed by Mr. fircone on Newcastle, the property in the 
barony of Slielinaliere, East, is among the best that has been (•■fleeted in the County Wex- 
ford, and the result lias far exceeded the owner’s expectations. 

Mr. Joseph Fishbourne, Inspector of Drainage lbr the Counties of Carlow, Queen’s, and 
part of Waterford, reports that within the year 1862 lie. inspected and reported on five 
new loans ; and has also reported on loans previously sanctioned, which have been com. 
plctcd. Ho lias also made many inspections of works in progress throughout Carlow and- 
Queen’s Counties, under the provisions of the Land Improvement Act. In every case, 
Drainage w ^! l0u ^ exception, nil parties interested are much gratified by the advantages they have 
° * derived from the works. 



Counties of 
Carlow, 

Q noon’s, and 
Waterford. 
Mr. Joseph 
Fishbourno, 



Proprietors who had recently expended loans, have obtained further loans. Many 
tenant farmers have urged their landlords to execute works on their holdings, and offeved 
to pay the full amount of ( lie expenditure. There is no difficulty in obtaining labourers, 
if wages proportionate to the increased value of skilled labour he offered. 

The erection of labourers’ dwellings has not, been extensively carried on in this district. 
Captain I). W. P. Borcsford has within this year erected sixteen remarkably neat, com- 
fortable cottages in the village of Fonagh ; they have been well executed, and are a good 
example for other proprietors to follow. 



Western District. 

In this district, comprehending the Province of Connaught, with the County of Clare, 
the sum of £14,910 has been issued as follows: — 

Sligo, £2,640; Leitrim, £1,900; Mayo, £620; Roscommon, £5,140; Galway, £3,990; 
and Clare, £620. 

N° rtl i- Mr. Richard Irwin, Inspector of Drainage for the County of Roscommon and the 

tricts™ DlS " a< ^°i n hig districts of the Counties of Sligo and Mayo, reports that during the last six 
Mr. Richard inont ^ 9 ?f the year just past, the difficulty so much complained of in three preceding 
Irwin, in- years, of securing a sufficient number of labourers for works of land Improvement, has 
doctor of entirely ceased, and at the present time (January, 1863), the difficulty is not to procure 
ramago. labourers, hut to find employment for the multitudes who are anxiously seeking for it. 

So late as twelve months since, apprehensions were entertained that the available supply 
of Labour would be scarcely sufficient to meet the demand for the ordinary spring tillage 
works ; but now numbers of smalL farmers are seeking to be employed as labourers ; and 
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nf these if they can obtain anything like steady employment, will probably give up 
TtLb- time to it, except for short periods in spring anf harvest, when their own crops __ 
^11 mauire their attention. This was the course taken .by the small landholders for 
™ L skvears succeeding the famine of 1846-7 ; and, in consequence, during the first years 
Ttlic workiim of the Land Improvement Acts, there was no scarcity of available labour, 

? f f “ t v, e coStrary rather a redundancy in those parts of the districts up which loans 
not applied for. Subsequently, however, the small farmers gradually withdrew their 

“vices from the labour market, notwithstanding the great improvement which was taking 

We in the rates of wages. Even in 1858-59-60, years of the most pressing demand for 
labourers the small landholders, now so anxious for employment, did not seem willing ; to 
^ o themselves of the greatly increased remuneration offered ; but the failure of the 
*ll S the last three years, particularly in 1862, when oats as well as potatoes 
Med appear to have induced them to return to the system which prevailed from 1847 
m 1S55 PP If we allow for the serious diminution which has taken place in the inral 
nomination by emigration or otherwise, in the intervening years, we shall probably find 
th,F numbers now applying for employment proportionably equal to those .wrS-o 
anplyinv in the former years ; and now, as no ob]ections are made to task-work all who 
succeed m obtaining einpkn™-® 4 endeavouring to retain it by diligence and atten- 

succeeding the r f^ine^ntlrntniie^ unbie 6 and^fo^agant*^^ ^land 

mge t.ningfi y inanaged (or rather m&nanaged) by the great majority of the small 

^IfcadfmOTifolS^the year just closed has been the third in succession of three 
unfavoimabl^yeart^uring^which_therc ^as heen^seno^s^immutmn in 

msmmsmm 

winter and sprmg. unfavourable as either of the preceding 

The year just pass^( 1862 ) has been ^mte .. more deficielrt in po int of 

years. Potatoes, although ‘ tfoued mn, and want of summer heat, oats-the 

quantity ; and from the effects district— produced scarcely one-third of an average 

only corn crop extensively sown mi the d,s&l^-F^ucea^^ ^ ^ imp0Yerialied 

return, thus causing severe distress ' ® d -j most entirely oil this crop for meetingtheir 

smail farmert, th^m^on^^f w^iom^lepeiid ahnost a hd wealthy landholders escaped 

principal engagements. Nor nave i some losses> cau5ed by t he 

^ “e dying hy "h— from disease con- 
tracted during the ' Small farmers 

The incvdabforesnU of su fciSg from, actual want of food ; 
and labourers, when tney cannot n r j ; , . mprn1 c -reduced bv heavy losses 

a T or rr:nd 

unavoidable remisshms of rent, ^^^^^^^ge^tenant^^I^^wOTd^thi^^strhff 
assistance in seed, com or money, to then 1846 _ 7 w ’ ere it not for 

would now be in as destrfote a contoon ? mto famine time ot # cheapness of 

this circumstance, namely, the abundanc S T a - aked „ qjr hance comes the money 
imported food. But the serious que fc qq, ol . rdl cjitflcni t to give a satisfactory reply, 
hy which the imported ffood is purchased t ° the ^ st0 ®j- 0 f ,he small farmers 

one unfortunate result has followe , present very few cattle remain in 

has been for some time steadily decreasing . and that ahprese^^ g hase food . This 
their possession, the rest having been dispose P ^ ding mm ure, 

is a serious calamity, as a farmer without cattle has not the means 1> ^ 

without which his bind cannot be maintained m »P w | lile ordinary trade is extremely 

Another result of the three unfavourable yea -. . dea i e rs in Indian meal 

depressed or entirely stagnant in the various towns of the district, dealers 
are doing an extensive business. 
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THIRTY-FIRST ANNUAL REPORT OF THE 



land Im- 
provement. 



County of 
Galway. 

Mr. Sami. U. 
Roberta) In- 
spector of 
Drainage. 



County of 
Tipperary. 
Mr. J. Joce- 
lyn Poe, In- 
spector of 
Drainage. 



[ 18 ( 52 - 63 . 

The works of Land Improvement completed during the first six months of 1862 
probably about equal in extent and amount to those of the corresponding six month ^ 
the two preceding years; but, during the remaining half-year, there was a consiclerabi 
increase, several new loans having been granted and immediately put in process th 
affording a considerable amount of the very best sort of relief to numbers who witho t 
such assistance, would have boon quickly reduced to a state of destitution. It is satisfy 
tory to be enabled to state that the loans which produced these excellent results— mn!' 
cularly those granted to Mr. T. G. Wills Sandfbrd, Mr. II. S. Pakenbam Mahon Jfr 
Christopher French, and Mr. John Murphy, in Roscommon ; and Colonel F. A Kwr- 
Gore, Colonel Fitastephon French, m.i\, and Mr. Stephen Woulfe Flanagan, in Sli«o-^ 
have been expended in the most judicious and perfect manner, and have even already 
largely increased tbe value of the properties for which they were allocated. Of the 
several other loans already referred to in former reports, the whole (or nearly the whole! 
are now closed, and in every case he lias been assured, both by tbe proprietors and the 
occupiers, that tlie results have been perfectly satisfactory. 

Mix Samuel U. Roberts, Inspector of Drainage for the Northern division of the Countv 
of Galway, reports : — i 

Mr. Lopdell, of Rahccn, Athcnry, has built a small range of farm-offices. This work 
has been completed in a very workmanlike and creditable manner. 

Mr. Blake, of Crumlin, and Mr. Darcj r , of Rookliill, are now building farm-offices of 
considerable extent, and the progress made with these works has been satisfactory. 

The most important drainage work executed in this district is that which has been 
carried out by Mr. Blakcncy, of Abbert, in the deepening and improvement of tlieMonivea 
river, which intersects his property for a considerable extent. This work lias not only 
been executed in a skilful and creditable manner, but it has been attended with perfect 
success in the drainage of the adjoining lands, which had to a great extent been subject 
to most destructive flooding. In addition to the improvement of the main river, all tbe 
minor drains in connexion with it have been opened up and the low lands have been 
judiciously surface-drained. Mr. Blakcncy has also executed a work of very remunera- 
tive character on his property at Castle Blakcncy, where, by the improvement of the 
Castle Blakcncy river, a large tract, of low land has been relieved from constant flooding 
and saturation, and lie is now preparing to thorough-drain it. 

Mr. Bagot, of Ballytinin, lias executed some very judiciously 1 aid-out works at Bally- 
tinin, in the clearing ofhuid of brushwood and rocks, and in main and thorough drainage. 
Works of drainage and enclosure have also been executed by Mr. A. W. Blake, at Fur- 
bough; Mr. C. O’Farrell, of Dalystown; Mrs. Blake, of Dartliehl; Mr. Gunning, of Kilroe; 
and Mr. Lewen, of Cloglians. 

He cannot speak too favourably of tbe benefit which lias resulted, not only in tbe im- 
provement of the land in all the cases lie. lias referred to, but also in the manner in which 
the works have been executed, and the general spirit of improvement which the judicious 
execution of such work lias introduced into the district. Similar works, not only in tbe 
erection of farm-offices upon the same plans, hut also in the drainage and enclosure of 
lands, have been carried out by tenants on their own holdings, who before had no such 
example to guide them. 

The works have also been the means of affording considerable employment during a 
period of great distress. 



Soutiikun District. 

In this district the sum of £15,200 has been issued, as follows: — 

Limerick, £5,780; Tipperary, £840 ; Cork, 3,740; Waterford, 720; Kerry, 4,120. 

Mr. James Jocelyn Poe, Inspector of Drainage for tlie County of Tipperary, reports, 
that the proceedings under this Act have rather increased during the past year in the 
County of Tipperary, as compared with previous years. , 

Four applications for loans have been made by proprietors or parties where no work 
had been previously undertaken. 

It is quite needless to express the universal acknowledgment of the benefits conferred 
on all classes by this Act. 

During the past year the employment afforded in the execution of the new works hits 
been of much benefit to the labouring class, while the proprietors are reaping the advantage 
of the labour of former years. 

At Mr. John Carden’s drainage works, as many as 300 men were at work during several 
weeks of the past spring, and just now, a large number arc employed on tlie estates of 
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iWrs Waller, Poe, and Hanagan, all at thorough drainage or worts, consequent on _it “ 

nlTarS drainage on a small scale has been also effected in the Barony of Upper t 

Ormond, by the co-operation of the proprietors of the flooded lauds between Nenag i . 

B X S jX(^:oSr^D“for the County of Limerick and “n Ooartyof 

• of the County of Kerry, reports that, between the periods January 1st, 186-. and Mr Jolm 
December 31st it became his duty to make thirty-two formal inspections and reports on CoIi 

rf works previously sanctioned; ten of these were farm-biuldmg oases and — of 
^ labourers’ dwellings — the aggregate of certified bills amounting nearly to £6,500, 
bein" viz 7— The E&l of Dnnraven, Lord Monteagle, the Hon John 
ifajy Archdeacon fioold, Captain G. M. Dawson, Captain G. Vandeleur 
nltemn Hu Mi Massy Edward T. Massy, Robert Maxwell, Charles Conyers, John i C. Dcl- 
te Eranofs B witter, Stephen E. Collis, St. Jolm T. Blacker, Francis Drew, William 
Sullivan Robert Ferguson, Russell O'Shaughnessy, J. B. Hewson Esquires, Rev Riohard 
Moore and Mrs G. Studdert. In all tbe above cases it is gratifying to be able to state, 

£ tC works were well executed, and that great satisfaction was expressed by the 
cottovoI nertips interested in the success of the undertakings. , „ , 

Diivino- the above interval, preliminary reports, plans, &c., were prepared for twen y 
newTmlcations for lo»s amounting in all to £9,200, the proprietors' cases being respec 

Dwyer y Edw L a r rd White, and Stephen D. Biggs, Esquires; and in most of the oases alloca. 

rick and the adjoining counties. Reoorts we have received from several of the 

The foregoing extracts from the pr me pal Reports we nave ^ ^ ^ dflsses rf 

Inspectors of Drainage, show the p g - . and ” we p eg specially to refer to the 

work authorized by the Land Imp ^ jj Richard Irwin relative to the 

interesting informatami^ontam^ n toghrt ^ ^ ing , say, from 

C to t" eras SHandt consequent on the deficiency of the oat and potato crops 
during the years 1860, 1861, and 1862. 



ARTERIAL DRAINAGE, 

With Improvements of 

; 20 * P *1 Viet., cap. 23 ; and 21 & 22 

Viet., cap. 41. 

rru -r, v, < q 11+ipa : n connexion with the works of Arterial Drainage, continue, as 
, r > m 0 e ”iviofs year to be confined to determining, on the application of proprietors, 
during the previous y&u., «- . , , . t holding under leases in respect of the 

*• a^vfd by them Sdr resulting from tl|Drdnagi, 

onerSonTIndt^ Mvfr g iiTormation, assistance, and advice to the Trustees of Districts 

"S r eS^ive optraSSna 'ZuZil the previous 

®ratottota b rafaL;c“o the general expenditure under Arterial Drainage alone re- 

S' ffafiMo L S ,382,026; and the repayments in respect thereof, 

amounted to £614,062. q 



Arterial 

l)rairuujo. 
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Harlours. 



Inland 

Navigations. 



II ARBOURS. 



K i.ngsfown JTarbour. 



During the past, year the works of the. Harbour, Piers, Breakwaters, and Jetties and 
all buildings connected with it, have been maintained in an efficient state of repair The 
Harbour has also been cleared of numerous portions of wrecks, sunk in the storms of 
former years, and several large boulders, some of them within the limits of the berths of 
the new Mail Steam Packets, have boon removed. 

The old mooring buoys and ground chains and clumps (three in number) for vessels 
of deep draft of water, have been replaced by Mitchell's screw moorings, which promise to 
afford great advantages. The storm wall on the. Eastern Pier litis been completed, and 
the finishing of the, parapets and road surfaces of both the Eastern and Western Piers 
lias been continued. 

The following is a return of the Vessels that have used the Harbour during the last 
year — Mail and Passenger Steamers and Yacht Olid) Vessels excepted : — 



To and from tho port of Dublin, wnitiiij 



For orders, . 
To Kingstown, 



g wind or tide, sailing vessels. 


Number. 

578 


Tonnage. 

138,022 


g wind or tide, steamers, 


38 


12,151 


n ports, to Irish ports, 


235 


17,225 


s, to Hnglish and Scotch ports, 


175 


19,555 

10,553 


d Foreign ports, 


162 


gn ports. 


57 


8,437 




18 


3,889 




363 


31,703 


Total, 


. ' 1,626 


241,535 


numbers wore . • 


. 1,442 


206,274 



JIaioth Harbour . 

The work here has been confined to repairing breaches caused by storms in the slope 
of the eastern pier, and in restoring and securing the paving around the lighthouse, which 
had ljoen disturbed by the same causes. The road surfaces of the piers and approaches, 
and works in general, have also been maintained in good order. 

Dunmore Hast. 

All the works and appurl.emmc.es of the Harbour have, been kept in a. good and 
efficient state of repair. The Beacon at the Harbour Entrance, which had been injured 
and partially overturned by the collision of a fishing vessel, has been almost entirely 
rebuilt. 

J) (nmjhad.ee, . 

The work of deepening and improving this Harbour, including the somewhat difficult 
task of removing a mass of rock protruding across the Harbour mouth from the base o 
the North Pier head, has been brought to completion during the past year, at a cost 
somewhat under the amount of the ‘estimate. The required depth of water has been 
provided, and the Harbour is now lit. and ready for the accommodation of the class o 
vessels for which the improvements wore calculated . — Sea Appendin'. C. 



INLAND NAVIGATIONS. 

Shannon Navigation. 

The works throughout have been maintained in excellent order, and but little beyond 
the ordinary outlay for repairs has been incurred, notwithstanding the continuance o 
heavy floods during the past season. -r t 

Additional facilities for trade have been given by the lengthening of the Annabcg D 
on the Canal between Limerick and ICillaloc, and the navigation has also been materia y 
improved by the partial removal of the shoal in the Weir Basin at. Killaloe-— -an opera- 
tion which will be continued — and deepening of shoals on the upper division ot tne 
River at Currcen Point, Lough Ree . — See Appendix C. 
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River liaigi le Navigation. 

The works are all in a safe and satisfactory state of repair.-** Appendix C. 

Tyrone Navigation — Coal Island Canal. 

SS £££ Recess of 

being secured, are in good order and repan. 

Boyne Navigation. 

The works of this navigation have been maintained in a state of efficient repair. 



Inland 

Navigation. 



ORMEAU BRIDGE. 

Vic., cap. 50. ( „ , n f fovtv-five feet span each, designed by 

iSW3?s — d fOT by 

^’rn^mtand is now all but completed. 



Ormeau 

Bridge. 



POST ROADS. 



Post Hoads. 



Act 6 and 7 Wm. IT., cap. 116. 



^irs^have ^been^^^nted^ toliig^h^'p^^year^ ffitu^tecTin tb^foRoi^ng 



repairs 
counties : 



Cork. 

Donegal. 

Fermanagh. 



Kerry. 

Leitrim. 

Roscommon. 



Waterford. 

Wicklow. 



• i l pf»ri executed under the superintendence of the respective County 
These repairs have been ""payable by Grand Jury Presentment at subsequent 

arveyors, at a cost oi x-ooo ■ ’ 1 *■ 



Surveyors. 

Assizes. 



We have the honour to be, 

Your Lordships’ obedient servants, 



(Signed) 



RICHARD GRIFFITH. 
JOHN RADCLIFF. 

J. G. M‘KERLIE. 



Edward Hornsby, Secretary. 
Office of Public Ernies, Dublin, 
30 th May , 1863. 



C 2 
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APPENDIX TO TI-1I11T Y-FI RST JUS POUT OF THE 



[X862-S. 



(A.) — Abstract of tho Accounts of the Commissioners of Public Works in Ireland, showing the Total of 



was, Advances, ami Repayments, v 
Loans, 57 Goo. 8, o. 84, 

„ 1 & 2 Win. IV., e. 83, 

„ 6 & 7 Vic., c. 44, . 
Arterial Drain ugo, <fcc., 
Labouchcro Drainage, 

Land Improvement, 



River Drainage Works, 5 & fi Vie., e. 80, Use., . 



Land Improvement Prelim 



•. 32,1 



Parliamentary Votes and Grants, viz. : — 

1. Public Buildings, including National Jidueali 

. Park, &c., .... 

2. Harbours — IIowl.li, Donagliadec, ami Dumiiiin 

3. Kingstown Harbour, 

4. New Record Buildings, . 

5. Salaries and Incidents of Office, and .Fisheries, 

(>. Convict Prisons, . . . 

7. Central Criminal Lunatic Asylum, Duudrum, 

8. Four Courts (Dublin) Extension, 

9. IIouso of Industry Hospitals, 



Miscellaneous Services, viz. : — 

1. Maintenance of Post Roads, 

•2. Receivers' Accounts for Loans, 

3. Inland Navigations: — Shannon. 

» Boyne, , 

„ Tyrone, fc 

4. Metropolitan Police Buildings, 

5. Wellington Testimonial, Plucuix 
C. Railway Arbitration Accounts, 

7. Oriueiiu Bridge, . 

8. Maynooth College, 

9. Plmmix Park Grazing Rents, 

10. Sundry Accounts, 



Classified Abstract of Loans for Public Works, 1 & 2 Win, 1 V., e. 33 • and 
6 & 7 Vic., c. 44, 



Ditto, 



57 Geo. III'., c. 34, 



274,721 4 11 



229 14 11 
1,555 1 4 



445,551 8 5 



Office o/ Public W orfo, Dublin, 
1st May , 1863. 
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Sums intrusted to their Management for Collection or Disbursement for One Tear, ended on 31st March , 1863 . 





Balances 
Overdrawn on 
31st JIaroh, 
1863. 




Overdrawn j 

Balances from | 

Accounts to 
31st March, 

1862. 


Paid. 

1 


Balances on 
31st March, 
1863. 


Totals. 




£ i.'d. 


£ s. d. 


£ s. d. 


£ s. d. j 


£ s. d. i 


£ i. d. 




- 


275,739 17 11 


- 


272,898 19 5 


2,840 18 6 


275,739 17 11 




4,436 5 11 


4,666 0 10 


4,335 19 7 


330 1 3 


- 


4,666 0 10 




- 


1,717 12 3 


- 


1,448 15 1 


268 17 2 


1,717 12 3 




- 


140,023 :16 3 


- 


138,163 10 8 


} 

1,860 5 7 


140,023 16 3 




- 


40,516 9 5 


- 


35,660 1 4 


4,856 8 1 


40,516 9 5 




4,436 S 'll 


462,663 16 8 


4,335 19 7 


448,501 7 .9 


9,826 9 4 


462,663 16 8 

















John Tkimmeb, Accountant. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




24 



APPENDIX TO THIRTY-FIRST REPORT OF THE 



(A 1.)— An Account, showing the Receipts and Expend; 



[' 862 - 63 . 

I1TD *E of tie 



PUBLIC LOANS. 





£ s. d. 


£ d. 


£ «. d. 


To balance, 31st March, 18G2, ..... 


— 


— 


1,018 13 o 


Loans Advances. 

Public Works, 6 & 7 Vic., c. -14 : — 








Amount received from Commissioners of National Debt, 


— 


9.5G3 15 0 


- 


Land Improvement, 10 Vic., c. 32, Ac.: — 

Amount issued from Consolidated Fund, , 










63,000 0 0 


- 


Total issued for Loans, .... 




1 


72,563 15 0 


Loans Repayments. 

1. Public Works Loans : — 

Amounts roceivod under the following Acts : 








Loans, 57 Geo. III., c. 34, 


2,305 8 0 






Loans 1 & 2 Wm. IV., c. 33, 


8,010 14 4 






Loans G & 7 Vic., c. 44, . 


8,521 3 0 


1 0,53G G 1 




2. Arterial Drainago and Navigation in connoxion : — 








Amount received from Proprietors for Drainage Works, 


50,800 0 4 






Amount roceivod from Counties on account of NavigationWorks, 
3. Labouclioro Drainage : — 


1(5,305 18 G 


70,265 7 10 


— 


Amount rocoived from Proprietors, .... 




11,300 5 10 




4. Land Improvement : — 








Amount roceivod from Proprietors, 





04,080 10 2 




Total Repayments, ..... 


‘ 


— 


202,167 9 11 
275,739 17 11 



Office of Public Works, Dublin, Is* May, 18G3. 
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ADVANCES AND REPAYMENTS. 





£ «. d. 


£ s. d. 


£ s. d. 


Loans Advances. 








Public Works, 6 4c 7 Vic., c. 44 : — 








Amount advanced on Loans, ..... 


— 


9,563 15 0 


— 


Land Improvement, 10 Vic., c. 32, &c. : — 








Paid to Proprietors on account of Loans, 




61,225 17 4 


_ 


Total paid to Borrowers, .... 


- 


_ 


70,789 12 4 


Loans Repayments. 








1. Public Works Loans : — 








Amounts transferred to H. M. Exchequer, viz. : 








Loans, 57 Geo. III., c. 34, .... 


2,395 8 0 


— 


— 


Loans, 1 & 2 Wm. IV., c. 33, 


8,619 14 4 


— 





Loans, 6 & 7 Vic., c. 44, 


8,521 3 9 


— 


— 






19,536 6 1 


- 


2. Arterial Drainage and Navigation in connexion : — 








Amount transferred to H. M. Exchequer, 




76,265 7 10 


— 


3. Labouchere Drainage : — 








Amount transferred to II. M. Exchequer, 


11,365 17 10 


— 


— 


Overpayment'refunded, ..... 




— 


— 






11,366 5 10 


- 


4. Laud Improvement : — 








Amount transferred to H. M. Exchequer, 




94,941 i 4 


~ 








202,109 7 1 


Balance to next Account, . 




— 


2,840 IS 6 








275,739 17 11 



John Trimmer, Accountant. 



D 
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APPENDIX TO THIRTY-FIRST REPORT OF THE 



An Account showing the Receipts and Expenditure of the Commissioners 
( A 2-)— RIVER 



NAM K OP DISTINCT. 


Ollier Receipts. 


TOTAL. 




£ s. d. 


£ s. d. 


RECEIPTS. 




Works Account. 






Brusna, ........ 

Clonakilty, ........ 


_ 




— 




Loughs Corrib, <fcc., . ..... 






Lough Neagh, ....... 


157 1 9 




Lough Mask, &c., . ..... 


~ 




Total Receipts, ...... 




229 14 11 


Balance to next Account, ..... 


- 


4,436 5 11 






4,GGG 0 10 



Office of Public Works, Dublin, 1st May, 1863. 



(A 3.)— I.ANU IMMiOVJDJffiliT 



Balance from last Account, ....... 

Amount received from Treasury by way of Loan, .... 700 0 0 

received from Proprietors in repayment of preliminary oxponsos, 855 1 4 



£ ., A 


£ s. d. 




m id H 


700 0 0 


— 1 


855 1 4 


— 1 




1,555 1 M 


£1,717 12 3 | 



Office of Public Works, Dublin, 1st May, 1863. 
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of Public Works, in tlie Tear ended 31st March, 1863 — continued. 



drainage. 



No. of 
Final 
Notice. 


NAME OF DISTRICT. 


Expenditure 

Works. 


TOTAL. 






£ s. d. 


£ s. d. 




EXPENDITURE. 








Balance from 31st March, 1862, . 


__ 


4,33 5 19 7 




Works Account. 






27 


Brusna, ..... ... 


83 1 0 




47 


Clonakiltv, ...••••• 


14 13 9 




183 


Loughs Corrib, &c., 


— 




68 


Lougli Neagh, 


168 13 6 




174 


Lough Mask, &c., ...•••• 


63 13 0 






• Total Expenditure, 




330 1 3 








4,666 0 10 



John Trimmer, Accountant. 



PRELIMINARIES. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


Amount paid to Exchequer in Repayment of Advances, . • 

paid for preliminary investigations, Advertising, Scrivencry, die., 


620 6 6 
828 8 7 


1,448 lo 1 


Balance carried to next Account, ...... 


— 


268 17 2 






£1,717 12 3 



John Trimmer, Accountant. 



D 2 
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APPENDIX TO THIRTY-FIRST REPORT OF THE [1862-G‘> 

An Account showing the Receipts and Expenditure of the OnxrvrT 

'-'UMMISSIONEsg 

(A 4.)— PAELIAMENTAKT 



Balance brought from last Account, .... 

1. Ptrjiuo Buildings : — 

Issued from H.M. Excboniier cm account of Vo ten, 

Ditto, Ito y al Dublin Society, . 

Sundry lteccipts, Rents, Sale of Old Stores, See.., . 
Contributions in aid of National Schools, . 

Received from the Commissioners of National Mduention, 



93,383 0 0 
807 0 0 
]33 r, 7 
20/5 0 11 
2,000 0 0 



97,088 11 Cl 4-, 923 2 4 
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1862-68.] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 

of Public Works, in the Year ended 31st March, 1863 — continued . 



VOTES AND GRANTS. 



EXPENDITURE. 

1. Public Buildings : — 

Repairs to Buildings, Furniture, Ac. : 
Agricultural Statistics Office, 

Ccusu8 Office, 

Charitable Bequests Office, 

Coast Guard Stations, 

Commissariat Office, 

Constabulary Depot Barracks, Phoenix Par 
Constabulary Buildings, Irelaud, 
Contingencies, Salaries of Overseers, Mai 
Clocks, Chimney Cleaning, &c., 

Custom House, Dublin, including Board 
Law, Inland Revenue Offices, &c. 

Custom Houses, Ireland, . 

District Probate Registry Offices, 

Dock Stores and Bridges on the North W 
Dublin Castle, 

Excise Stores, Dublin, 

Four Courts, 

Four Courts’ Marshalsea, 

Income Tax Office, 

Inland Revenue Departments, Ireland, 
Insolvent Debtors’ Court, 

Inspector-General of Militia, Office, 
Irishtown Church, 

King’s Inns Offices, &c., . 

Late Inland Navigation Office, 

Post Office, Cork, . 

„ Dublin, 

Queen's College, Belfast, 

„ Cork, 

Galway, 

Royal Dublin Society, 

Royal Hibernian Military School, 

Royal Hospital, . 

Royal Irish Academy, 

Stationery Office, 

Store and Yard, City Quay, 

Viceregal and other Lodges, Phcenix Park. 



Phomix Park (Maintenance) : 

Labour aud Materials, Alterations and Repairs to Gate 
Lodges, Cultivation of Deer Farm, &c., &c., . 

Salaries of Bailiff, Deerkecper, Gatekeepers, Consta- 
bles, &c., ... 

Allowance in lieu of free Grazing, 

Contingencies, including Gaslight, aud attendance of 
Police, 



District Probate Registry Offices (New Buildings) : 
Armagh, 

Cork, 

Limerick, 

Londonderry, 

Waterford, 



99 7 
487 16 
9d 0 
1,758 6 
169 3 
751 0 
275 11 



2,680 
987 1 



6,515 

36 

3,083 

162 

10 

145 

30 

70 

356 

212 

115 

97 

1,331 

1,631 

1,151 

636 

3,464 

9,488 

3,858 

238 

121 

7 

6,125 



8 5 
2 5 
1 1 



Coast Guard Stations (New Buildings) : — 
Acliill Island — Bullsmonth, 
Darbyspoint, 

Keele, 



Carried forward, 



£199 0 3 | 
924 1 SI 



13 9 | 

13 

11 7 I 
16 1 | 
7 

14 1 I 
11 6 
10 3 



3 2 
19 1 



3,390 12 5 



965 7 

100 0 0 I 



4,852 4 8 



289 19 11 | 
68 5 
92 18 11 I 



29 



£ t. d. 
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APPENDIX TO THIRTY-FIRST REPORT OF THE [1862-63. 

An Account showing the Receipt and Expenditure of the Commissioners 

(A 4.)— PARLIAMENTARY 



RECEIPT — continued. 

Brought forward, 

1. Public Buhdutos— continued. 



07,088 11 6 



£ s. d. 
4,923 2 4 



2. Harbours : — 

Howth Harbour : 

Issued from H. M. Exchequer, Amount of Vote, 
Rents, ..... 



Dunmore Harbour : 
Rents, (Sic., 

Dues, 

Donaghadco Harbour : 
Rents, 



Carried forward, 



370 


0 


0 


02 


c 


11 


23 


18 


1 


30 


12 


1 


5 


0 


0 



438 0 11 



54 10 2 
COO 



97,088 11 6 



497 10 1 
102,509 9 U 1 
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1862-63.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

of Public Works, in tlie Year ended 3 1st March, 1863 — continued. 



VOTES AND GRANTS — continued. 



EXPENDITURE— continued. 

Brought forward, 

1. Public Buildings — continued. 

Coast Guard Stations (New Buildings )— continued 
Baldoyle, 

Ballyhalbert, 

Carrickfergus, 

Clontarf, 

Orookhaven, 

Crossliaven, 

Dalkey, 

Dunmore, East, 

East Perry, 

Howtk, 

Lough Shinny, 

Morris Castle, 

Roscarberry, 



Law expenses— Costs of Leases to the Admiralty, <fcc., . 

Coals and Firewood supplied to sundry Public Departments, 
Douaghadee Harbour (Improvements), . 

Additions to the Constabulary Dep6t Barracks, 

Court of Probate (New), 

Ditto, Furniture, &c., 

National Education Buildings, &c. : — 

Repairs and Works at Metropolitan Establishments and 
Training Departments, . 

Repairs to Model Agricultural Schools, including Albert 
Training Institution, Glasnevin, 

Repairs to District Model Schools, 

Repairs to Ordinary National Schools, • • 

Alterations and additions to District Model Schools, 
Repairs to Minor Model Schools, 



34 19 10 
672 17 4 
2,963 9 4 
2,501 0 0 



47 0 11 
4,660 11 10 



District Model Schools (New Buildings) 

Enniscorthy, 

Londonderry, 

Newtownards, 

Sligo, 

Minor Model Schools (New Buildings) 

Carrickfergus, 

Lurgan, . 

Ordinmv Mona! Solools (Building, Endnsing, &o.), . 

Proportion of saving of Expenditure on Ratkduff National 
School, returned to Contributor, 

Kilkenny District Lunatic Asylum , T 

Works recommended by Special Commissioners of Inquiry, 

New Bridges over entrance to Customs Docks, 

2. Harbours : — 

How th Harbour : 

Labour and Materials, • 

Salary of Harbour Master, • 

Incidents, • 

Dunmore Harbour : 

Labour and Materials, . • • • 

Incidents, . • • • • 

Donagliadee Harbour : 

Labour, 

Salary of Harbour Master, 



Carried forward, 



1,412 4 10 
438 17 10 
138 10 5 
5 15 6 
39 6 5 
199 19 11 
395 7 6 
183 15 6 
80 17 4 
37 9 11 
399 6 8 
703 13 6 
1,116 4 10 
3 16 6 



5,155 6 8 
82 10 0 



7,361 15 6 

2,394 5 11 
1,467 19 9 
1,351 0 7 
1,168 3 3 
263 5 1 



4,707 12 9 
4,006 4 9 



£ s. d. 

53,738 10 10 



380 3 4 
20 0 0 
7 8 7 



5,237 16 8 
3,455 10 1 
1,724 1 11 
210 0 0 
5,053 12 3 
305 14 5 



69,725 6 2 



29 8 4 
510 14 10 



42 


15 


11 


4 


4 


4 


3 


5 


0 


19 


19 


8 



99,67: 
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APPENDIX TO THIRTY-FIRST REPORT OF THE 



[1862-63. 

An Account showing tlio Heckii'T ami Exphneituke of tlio Commission, „ 



(A 4.) — PARLIAMENTARY 



~ — •• ■ 






— - 


RECEIPT — continued. 


X s. d. 


X s. d. 


£ *. d. 


Brought forward. 


— 


— 


102,509 9 11 


3. Kingstown Harbour : — 








Issued from II- M. Exchequer oil account of Vote, 


— 


2, SCO 0 0 




Harbour Hues, ...... 




1,819 7 1 




Rents, 




lira o a 




Sale of old Materials, &e., .... 


— 


17 14 1] 










4,889 2 5 


4. New Record JJuiLWN'iai : — 








Issued from H. M. Exchequer on account of \ ote, 






2,500 0 0 


0. Salaries and Incidents ok Office : — 








Issued from 11. M. Exchequer on account of Vote, 


— 


21,570 0 0 




Law Costs recovered, ..... 


— 


808 0 G 




Registration Pecs, ..... 


— 


4 19 4 




Sundry Receipts, ..... 




2(5 19 G 










24,969 19 4 


6. Convict Prisons : — 








Issued from II. M. Exchequer on account of Vote, 




3,700 0 0 










3,700 0 0 


7. Central Criminal Lonatio Asylum : — 








Issued from II. M. Exchequer on account of Vote, 


~ 


— 


400 0 0 


8. Four Courts (Dublin) Extension : — 








Issued from II. M. Exchequer on account of Vote, 


_ 


1,000 0 0 


1,000 0 0 


9. IIoubk ok Industry IIohvitalh : — 






Received from the Governors. Costs of renewal of Lease, 






55 4 7 








140,023 16 3 



Office of Public Works, Dublin, 1 si May, 18G8. 
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1862-63.] 



of Public Works, in tlie Year ended 31st March, 1863 — continued. 



VOTES AND GRANTS — continued. 



EXPENDITURE — continued. 

Brought forward, 

, Kingstown Harbour : — 

Ballast supplied, Contract, 

Maintenance, Repairs, &c., &c., 

Patent Screw Moorings, . 

Salaries of Harbour Master, Superintendent, &e,, 
Boatmen, Watchmen, &c., 

Incidents and Contingencies, including Gaslight, 
Rents and Taxes, 



4. New Record Buildings : — 

Works under Contract, 

Salary of Clerk of Works, 

5, Salaries and Incidents of Office : — 

Salaries of the Board and Establishment, 
Law expenses, 

Travelling expenses, 

Progress Inspections, 

Incidents, &c., 

Shannon Floods Inquiry, . 

Salaries and Inoidents of Fisheries : — 
Salary of Inspecting Commissioner, 
Travelling expenses, 

Incidents, . • « 



C. Conviot Prisons : — 

Mountjoy (Male), . 

Mountjoy (Female), Additions, <fcc., 

Smithfield, 

Lusk (Rent), • 

7. Central Criminal Lunatic Asylum: — 

Repairs of Building, &c., ■ 

8. Four Courts (Dublin) Extension : — 

Purchase of Plot of Ground, . • • 

Incidents, Law Expenses, &c., . • ; 

Cost of Constructing Roadway, &c., of New Street, 
Labour and Materials, . ... 



9. House of Industry Hospitals : — 

Balance, 



21,424 19 
201 2 
1,248 17 
854 7 
339 12 
207 18 



600 0 0 
354 3 11 
185 0 8 



348 10 
2,927 13 
360 0 
461 18 
630 13 
176 10 
41 0 



2,263 13 8 
66 0 0 



1,139 4 7 



593 3 3 
3,531 15 11 
126 6 0 
2 17 5 



112 0 0 
258 13 9 
358 5 0 
129 6 9 



£ s. d. 
99,672 8 4 



2,329 13 8 



25,416 2 8 



4,254 2 7 



Nil. 

1,860 5 7 



John Trimmer, Accountant. 



E 



Printed image digitised by the University of Southampton Library Digitisation Unit 




APPENDIX TO THIRTY-FIRST REPORT OF TI-IE [1862-63 

An Account showing the Receipt and Expenditure of the Commissioners’ 

(A 5.)— MISCELLANEOUS 

KBCEITT. j £ «. <i. I £ s. <1. £ TTT 



To balance brought from last Account, 



1. Maintenance op Post Hoads, <fec. : — 

Issue from II. Mi Exchequer for Post Roads, per Act G <5s 7 
Win. IV., cap. 116, . ... 

Amount rcccivod from the following Counties, viz.: — 
County Clare, .•■••• 

„ Cork, 

„ Donegal, . 

„ Kilkenny, . 

„ Kerry, . 

„ Leitrim, . 

„ Sligo, ...... 

,, Tipperary, . 

„ Wicklow, . . . . 



Total Recoipts, “ Post Roads,” 



, Receiver's Accounts von Loans 
Galway Harbour : 

Tolls, 

Rents, 



Limerick Harbour : 
Tolls, 

Rents, 



Total Receipts, “ Loans Rccoivor,” . 



3. Inland Navigations : — 

Shannon Navigation : 

Rents of Mills, Lauds, Weirs, . 
Tolls, Wharfage, itc., 

Sale of Materials, . 
Rolodgeuicnts, Ac., 



Boyne Navigation.: 
Tolls, 



Tyrone Navigation : 
Tolls, 

Rents, 

Sales, 

Maigne Navigation : 
Tolls, 



89 11 6 

94 0 0 
117 17 G 

19 1G 8 
181 2 7 

95 5 9 
94 0 0 

280’ 11 6' 
206 17 0 



2,039 4 11 
7 10 0 



10,644 2 0 
205 4 8 



1,152 3 4 
1,646 14 2 
101 0 ‘ 1 
7 15 0 



Total Receipts, “Inland Navigations,” 
Carried forward, . 



£ s . cl . 


£ «. d . 


— 


6,571 16 1 


1,000 0 0 




1,239 2 0 






2,239 2 6 


2,046 14 11 




10,749 6 8 






12,79k 1 7 


2,907 12 7 




522 2 4 




406 19 8 




23 6 7 




- 


3,860 1 2 
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1862-63.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

of Public Works, in the Year ended 31st March, 1863 — continued. 

SERVICES. 



EXPENDITURE. 


£ s. d. 


1. Maintenance of Post Roads, <fcc. — 

II. M. Exchequer, for amount repaid by Counties, and 
transferred, . . ... 

Repairs of Post Roads, per Act 6 & 7 Win. IV., cap. 116, 
viz. : — 

County Cork, ....•• 

„ Donegal, ....•• 

„ Fermanagh, . 

„ Kerry, ...••• 

„ Leitrim, ....■■ 

„ Roscommon, . . • • 

„ Waterford, . 

„ Wicklow, ..... 


70 0 0 
161 7 6 
55 2 6 
7 19 11 
31 19 9 
220 0 0 
42 17 0 
44 0 0 






Total Expenditure, “ Post Roads," . 


— 


2. Receiver’s Accounts for Loans : — 

Galway Harbour : 

Labour and Materials, . 

Salaries and Incidents, . 

Parliamentary Expenses, . * * 

Transfer to. H. M. Exchequer on account of Interest, 


188 17 4 
775 13 6 
705 14 5 
1,300 0 0 


Limerick Harbour: 

Labour and Materials, . 

Salaries and Incidents, . 

Sir Thomas Deane, for Interest, . • • 

Transfer to H. M. Exchequer on account of Interest, 


525 6 S j 
1,559 11 0 l 
188 19 4 
8,500 0 0 


Total Expenditure, “ Loans Receiver,” 


- 


3. Inland Navigations : — 

Shannon Navigation : 

Maintenance, . 

Salaries and Incidents, . .. • 

Miscellaneous, ..•••• 


2,212 13 S 
1,379 16 4 
636 12 3 


Boyne Navigation : 

Salaries, 

Labour, &c., • 


174 13 10 
152 7 4 


Tyrone Navigation : 

Salaries, 4c., • • 

Labour, Materials, 4c., . 


204 19 1 
231 10 5 


Haigue Navigation : 

Labour, 

Salary of Collector, &c., • 


8 4 0 
34 0 0 


Total Expenditure, “Inland Navigations,” . 


— 


Carried forward, 


— 



1,239 2 6 



5,034 16 11 
20,651 8 4 
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APPENDIX TO THIRTY-FIRST REPORT OF TPIE 



[ 1862 - 63 . 



An Account showing the Receipt and Expenditure of the Commissioners 



(A 5.)— MISCELLANEOUS 



RECEIPT. 


£ s. cl. 


£■ s. d. 


£ s. d. 


Brought forward. 


- 


— 


25,467 1 i 


4. Metropolitan Police Buii, dings : — 








Repayments by Police Commissioners, 


— 


2,317 1 9 




Rclodgcments, &c., ..... 


— 


GOG 










2,323 S 3 


5. "Wellington Testimonial, Piicenix Park, 


- 


- 


Nil. 


6. Railway Arbitration Accounts : — 








Amount received from Railway Companies, to meet cx- 








penses of Arbitration, per Act 14 & 15 Vic., c. 70, 




— 


1,346 10 0 


7. Bridge over the Lagan at Ormijau : — 








Issue on Account of Loan, viz. : — County Antrim, . 


— 


3,781 17 6 




Ditto, County Down, 


— 


3,781 17 G 




8. Maynooth College : — 








Issue on Account of Loan, ..... 


— 


— 


2,000 0 0 


9 . Piicenix Park : — 








Amount received for Grazing Rents, 


— 


— 


1,320 10 1 


10. Sundry Accounts: — 








County Londonderry — Per County Treasurer, 


— 


2 9 0 




Dividends received on Stock, .... 


— 


8G 12 G 




N. D. Croinmoliu — Received to keep up Policy on Life 








Assurance as security for Loan, .... 


— 


330 0 0 




Receipts in suspense, ..... 




7G 3 3 




Total Receipts, “Sundry Accounts,” 






495 4 0 








£40,516 9 5 



Office of Public Works, Dublin, 1st May, ]SG3. 
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1862-63.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

of Public Works, in the Year ended 31st March, 1863 — continued. 

SERVICES — continued. 

EXPENDITURE. £ s. d. £ s. 

Brought forward, . — 

4. Metropolitan Police Buildings : — — 

Repairs, Maintenance, <&c., .... 

5. Wellington Testimonial, Phcenix Park, ... — — 



6. Railway Arbitration Accounts : — 

Sundry Railway Companies, for Amount paid to Valu- 
ators, &c., per Act 14 & 15 Vic., c. 70, 

Amount Refuuded to Companies, 



7. Bridge over tiie Lagan at Ormeau : — 
Paid Salary to Clerk of Works, 

„ Contractors, 



1. Maynooth College : — 

Paid Salary to Clerk of Works, . 
„ Contractors, &c., 



9. Phcenix Park : — 

Transferred to H. M. Exchequer, 
Paid Rent, Tithe, Rent-charges, &c., 



10. Sundry Accounts : — 

County Antrim — Issued for Cost of Inspection, &c., 
Transfer of Balance to County, . 



County Londonderry — Paid Travelling Expenses — In- 
specting Road, Kilrea to Port Glenone, 

Dividends on Stock paid to sundry parties, 

N. D. Crommelin — One year’s Premium on Life Assu- 
rance, . ■ ■ • • 

Going’s Pish Weir, paid for Compensation, 

Receipts in suspense, amounts allocated, . 

Total Payments, “ Sundry Accounts," 

Balance, carried to next account, . • 



s. d. 


£ s. d. 


- 


1,617 10 S 


— 


222 1 7 




109 10 0 


— 


6,882 11 S 




135 0 2 


— 


1,891 16 7 




1,100 0 0 


— 


ISO 10 1 


19 11 3 




101 16 9 






121 8 0 


— 


2 9 0 


- 


S6 12 6 


_ 


330 0 0 


- 


14 0 0 


- 


83 16 0 


- 


- 



20,651 8 4 

2,184 16 8 



|£40,516 9 5 
John Trimmer, Accountant. 
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APPENDIX TO THIRTY-FIRST REPORT OP THE 



[1862-63. 

(A 6.)— Abstract of Loans made by tlie Commissioners of Public Works, under the Provisions of A 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and other general L , 1 ° 
and showing the Total Issues and Repayments to the 31st March, 18C3. 8 ' 



- 


PURPOSE OF 










INPAYMENTS. 






Remitted. 


balance o{ 

n , P £ nci l ,al . 
•tlst March, 1883. 


COUNTY, &o. 


LOAN. 






rri'idpnl. 










£ 


*. 


d. 


£ 


s. 


J 


£ 


s. 


d. 


£ s. d. 


£ s. d. 


Antrim County, j 


For making and ) 
improving roads, >• 
court-houses, Ac. ) 


157,782 


18 


8 


153,512 


4 


1( 


18,599 


3 


5 


- 


4,270 13 10 


Armagh County, . 


Ditto, 


2,507 


10 


9 


2,507 


10 


9 


564 


19 


10 


- 


_ 


Carlow County, . 


Ditto, 


5,G50 


0 


0 


5,650 


0 


0 


592 


« 


6 


- 


_ 


Carrickforgns, 1 
(County of tlio j- 
Town,) j 


Ditto, 


4,143 


10 




4,443 


.10 




689 


0 


•i 


- 


- 


Cavan County, 


Ditto, 


36,953 


8 




36,325 


15 


3 


5,998 


13 


8 


- 


627 12 9 


Clare County, 


Ditto, 


17,779 


11 


8 


17,779 


11 


8 


1,924 


6 


8 


- 


_ 


Cork County, 


Ditto, 


4,451 


15 


10 


4,451 


15 


10 


338 


7 


11 


- 


— 


Cork, County of) 
tlio City, J 


Ditto, 


1,500 


0 


( 


1,500 


0 


( 


271 


11 


8 


- 


- 


Donegal County, . 


Ditto, 


17,557 


5 


1 


17,557 


5 


C 


1,851 


7 


!) 


- 


- 


Down County, 


Ditto, 


13,731 


17 


b 




16 


2 


457 


5 


7 


- 


4,248 1 4 


Dublin City, 


Ditto, 


1,211 


6 


N 




<; 


8 


•12 


11 


11 


- 


— 


Dublin County, . 


Ditto, 


5,538 


11 


1 


5,538 


ii 


1 


672 


4 


1 


- 


- 


Fermanagh County 


Ditto, 


5,050 


0 


( 


5,050 


0 


( 


900 


14 


1 


- 


- 


Galway County, . 


Ditto, 


31,015 


7 


8 


31,015 


V 


8 


1,633 


7 


1.1 


- 


- 


Galway Town, 


Ditto, 


1,100 


0 


0 


1,100 


0 


0 


202 


5 


0 


- 


- 


Kerry County, 


Ditto, 


76,091 


9 


6 


76,094 


9 


b 


8,966 


8 


1 


- 


- 


Kildare County, . 


Ditto, 


6,602 


JO 


0 


6,602 


10 


(1 


1,407 


3 


6 


- 


- 


Kilkenny County, 


Ditto, 


29,350 


0 


0 


29,350 


0 


0 


3,238 


9 


•I 


- 


- 


King's County, 


Ditto, 


6,438 


17 


3 


6,438 


17 




1,011 


0 


11 


- 


- 


Leitrim County, . 


Ditto, 


7,650 


0 


0 


7,650 


0 


0 


1,233 


2 


4 


- 


- 


Limerick City, 


Ditto, 


3,931 


8 


8 


3,931 


8 


8 


887 


1 


5 


- 


- 


Limerick County, . 


Ditto, 


13,018 


18 


9 


13,018 


18 


9 


2,630 


16 


1 


- 


- 


Londonderry Co. . 


Ditto, 


1,250 


0 


0 


1,250 


0 


0 


304 


10 


9 


- 


- 


Longford County, . 


Ditto, 


4,400 


1 


4 


4,400 


1 


4 


920 


8 


8 


- 


- 


Louth County, 


Ditto, 


9,550 


0 


0 


9,550 


0 


0 


1,377 


10 


3 


- 


- 


Mayo County, 


Ditto, 


12,438 


0 


0 


12,438 


0 


0 


1,414 


5 


3 


— 


- 


Meath County, 


Ditto, 


2,347 


18 


2 


2,347 


18 


2 


547 


19 


7 


— 


- 


Queen’s County, . 


Ditto, 


7,663 


0 


0 


7,063 


0 


0 


G05 


0 


2 


— 


— 
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1862-63.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

,-A 6.1— Abstract of Loans made by tbs Commissioners of Public W6rks, under tie FroAions of Act 
I & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and. other genera ea s, 
and showing the Total Issues and Repayments to the 31st March, 1863— continued. 



COUNTY, isc. 



PURPOSE OF 
LOAN. 



. , For making and ) 
Roscommon Co., -< improving roads, > 
I court-houses, <kc. )• 



Sligo County, 
Tipperary County, 
Tyrone County, . 
Waterford County, 
Waterford City, . 
Wexford County, . 
Wicklow County, . 
Westmeath County, 

Roads & Bridges, • 

SundryHarbours, 
Docks, «fcc., 



Inland Naviga- |. 
tion, J 



Public Buildings, 
Railways, -j 

Miscellaneous, 

Piers & Harbours, | 
Exchequer Bills iss| 

Relief Works, 



River Drainage, j 



Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



For Roads, 
Bridges, &c., 

In aid of con- | 

struction, J 

Improving 1 

Works, &c., J 

Erection and j 

completion of 
Works, &c., 

In aid of con-‘ 
struction, &c., . 

In aid of Sundry 
Works, 

Act 9 Vic. o. 3, 
and 10 and 11 
Vic. c. 75, 

|ued and after- |i 
wards relodged, J 



REPAYMENTS. 



Principal. 



£ s. d. 
19,784 0 0| 

8.300 6 9 
9,959 5 11 

2.300 0 0| 
2,248 14 0 
1,550 0 Ol 

51,155 11 0 
7,558 1 10| 
1,065 1 8 



£ s. 

19,784 0 0| 

8,306 6 9| 
9,959 5 11 
2,300 < 
2,248 14 0| 
1,550 l 
51,155 11 0 
7,558 1 10 

1,065 1 8 



Remitted. 



£ s. 
1,316 11 9| 

1,152 6' 6 

760 0 
370 4 3| 
122 10 
75 7 

6,372. 17 10| 
1,504 2 11 
222 . 12 1 



590,935 7 8 581, 78S 19 9| 

43,700 0 0 

189,150 0 0 



69,950 0 0 
139,500 0 0l 
157,200 0 0 
14,550 0 0 
37,474 11 0 
3,700 0 0 



Act 9 Vie. c. 1, . 

Act 5 & 6 Vic. c. ) j 
89, J 



30,878 8 1 
42,663 2 4j 
14,403' 1 3| 



131,897 

157,200 

1.4,550 

28,369 



7 1 






71,185- 0 6 
14,690 10 1 
96,709 3 
32,553 I 
50,223 15 3j 
73,764 16 7 

I 

3,043 4 8 
927 12 10 
361 14 7 



2,971 11 11 



1,359 9 9 



0 0 7 



1,246,159 18 8 1,005,450 2 3 343,458 19 3^ 4,331 2 3 
226,349 19 11 69,671 18 1 18,666 3 2156,678 1 10 

1,437,247 2 9 

2,075,893 17 8| 822,721 6 2 1187,047 0 2 



£ 3,548,403 16 3 



2,259,968 8 11. Il, 348,056 4 3 



9,146! 7 II 
9,850 0 0 
146,486 17 8 
55,546 18 9 
4,243 3 2 



9,105 6 8 



Office of Public UW.-s, Dublin, 
1st May, 1863. 



John Tiummeb, A ccountant. 
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40 APPENDIX TO THIRTY-FIRST REPORT OF THE 



(A. 7.)— A Statement of the Loans made by the Commissioners of Public Works in Ireland, showi 
outstanding on tlf 



No. 

of Loan. 


NAME OF PARTY. 


PURPOSE OF LOAN. 


BALA 

outstanding, 

Princiiml. 


NCES 

arch 31, 18G2. 
Interest. 






Act 1 (5 2 Win. I!'., c. 33. 




£ J. d. 


£ ». d. 




5,70 


Limerick Navigation Company, 


To improve. Works, 


»,(i(18 15 o 






15,90,108 


Limerick Bridge Commissioners, 


Constructing Bridge, Ducks, ami Quays, 


(14,277 G 5 








Galway Bock Commissioners, . 


Constructing Docks ami 11 arlmnr, 


13,322 14 10 


1,000 2 3 




28, 255 


Newry Navigation Company, 


Improving Works ami Extension of Cm ml, . 


15,878 3 1) 






3 


Ardglass Harbour Commissioners, . 


Completing Works ol II arbour, . 


(1,(150 0 0 






IS 


Athhmknrd Bridge Commissioners, . 


Completing Works id Bridge, .... 


11,850 0 () 






212 


Ulster Canal Company, .... 


Completion ol Works, 


10,(100 0 0 


10;033 13 ll 










1. 35, (147 0 0 


40,402 18 0 






Act G cC- 7 Vic., e. 44 












Sundry Piers, 


In aid of Consl ruction 


11,8011 11) 3 






255 


Newry Navigation Company, . 


Extension ol Canal, ...... 


20,000 0 0 






322 


Portrnsli Harbour Directors, . 


Protection of Pier and Harbour 


2,OHM 4 y 






mi 


Ditto, ..... 


Ditto 


1,303 3 3 






882 


Limerick Bridge Commissioners, 


Construction of Floating Docks, . 


54,1X10 (I (1 






1005 


Stephens’ Hospital, 


Erecting an Anatomical School, .... 


800 0 0 






1024 


Maynonth College, ..... 


Alterations and Improvements, .... 








3(17 


Itev. Thomas Bnrrv, .... 


Uoiiiim Catholic Cluipel at llunlry, 


574 8 2 






044 


Rev. James Dohenv, .... 


Roman Catholic Chapel at Dioiiminwnv, 








881 


Rev. Joseph Sheahnn, .... 


Roman Catholic Chapel, lulmacuhua, . 








1022 


Antrim County, 


Bridge at Ormeau, 








1023 


Down County, 


Ditto 


1,71)5 13 II 






1533 


Cavan County, 


Itonil, Killyslmndi'ii In Uallinngh, 








1403 


Galway Town 


Rood, Enhyhog In Nile Lodge, . 


17 5 8 






1484 


Limerick City 


Completing Ashbourne Road, .... 


111 0 3 






1534 


Limerick County 


Road, Limerick to Tralee, 


5(1 12 (1 


" 





Office of Public Works, Dublin, 1st May, 1863. 



(A. 8.) — A Statement of Outstanding Loans mado by tho lato Commissioners for the Issue of Loans 
Amount of Principal and Interest due upon oacli on tho 3 1st March, 1862, the Interest 



No. of 


NAME OF PARTY. 


PURPOSE OF LOAN. 


BALANCES 

outstanding March 111, 1862. 








Principal. 


1 Interest. 




4,24,63 


County Meath, 


Navan Turnpike Road, 


£ «. <1. 

6,000 0 0 


£ s. d. 
88 1 2 




28 l 


Commission era of Wide Streots t 


;o improve Cork City, 


13,700 0 0 


15,1G8 6 7 




40, 52 


Mayo County, 




225 G 5 


231 6 3 




43,92 

87 


Kilkenny County, 
Galway Town, 


Causeway, Thomastown, and Castle- | 
connor Road, 


208 18 7 
0 18 2 


101 1 11 
0 1 4 




61 

70 


Commissioners for Wollesley Bridge across the Shannon, 

R. H. Maunsell, . . i Canal at Plassy, County Limerick, . 


55,384 12 4 
912 19 10 


758 5 6 




106 


n' P r . omme ^ n > • • I To improve an Estate, Couuty Antrim, 


10,000 0 0 

6,000 0 0 


7,929 6 3 






Commissioners for a Bridge at Yonghal, .... 


10,000 0 0 


10,685 9 2 






1 


Total, 


102,432 15 4 


34,961 18 2 





Office of Public Works, Dublin , 1st May, 1863. 
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1862-63.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

the Balances on the 31st March, 1862, the Issues and Repayments within the year, and the Balances 



31st March, 1863. 



Amount 
issued within 
the Year. 


Interest 
charged within 
the Year. 


REPAYMENTS. 


BALANCES 

outstanding, March 81, 1863. 


No. 

of Loan. 


— 


Principal. 


Interest. 


Principal. 


Interest. 


£ s. d. 


£ ». d. 


£ s. d. 


£ s. d. 


£ s. d. 


£ s. d. 








_ 






9,008 15 0 


4,208 18 11 


0,70 




- 


2,031 1 7 


- 


0,2S4 12 0 


04,277 0 5 


15,809 3 1 


15, 80,108 




_ 


772 18 4 


- 


1,300 0 0 


19,322 14 10 


523 0 7 








035 2 4 


_ 


035 2 4 


15,878 8 9 


_ 


28,255 












0,050 0 0 


7,530 2 1 








394 0 0 




400 0 0 


9,800 0 0 


4,122 7 10 


18 




- 




- 


- 


10,000 0 0 


10,033 13 11 






- 


4,423 2 3 


- 


8,010 14 4 


135,047 0 0 


42,290 0 5 








09 5 0 


2,701 12 7 


00 0 0 


9,105 6 8 










800 0 0 




800 0 0 


20,000 0 0 


403 5 9 








84 14 11 


1,009 14 1 


ISO 1 11 


1,018 10 2 


80 1 0 










84 17 0 


95 7 0 


1,218 0 3 


32 14 4 


1544 












54,000 0 0 


31,032 15 7 


882 












000 0 0 




1005 
















1024 


Balance cannot he stated, 










574 8 2 


30 0 0 


307 


Repayments being made 










470 0 0 


101 1 7 


044 


on the principle of 






40 0 0 




180 0 0 


102 13 0 


881 


Annuity. 


3,781 17 G 


150 11 9 


1,330 15 3 


150 11 0 


4,270 13 10 


- 


1022 






151 8 3 


1,320 0 11 


151 8 3 


4,248 1 4 


— 










02 IS 0 


35 2 0 


027 12 9 










0 0 11 


17 5 8 


0 17 4 






1403 










0 7 0 






1484 




- 


13 7 


on 12 (i 


13 7 






1534 








7,020 10 3 


1,401 13 0 


- 


- 




















Total Repayments, . 


8,021 


3 9 









John Trimmer, Accountant. 



out of the Consolidated Fond,” pursuant to the Act 57 Geo. III., c. 33, and subsequent Acts ; showing the 
since accrued, the Repayments, and the Balances outstanding on 31st March, 1863. 





Interest 

accrued. 


REPAYMENTS. 


BALANCES 

outstanding March 31, 1803. 


1 


No. 

of | 




Principal. 


Interest. 


Principal. 




Interest. 










£ 3. d. 


£ s. d. 


£ 


s. 


d. 


£ s. 


d. 










180 0 


0 


— 


ISO 0 0 


6,000 


0 


0 


88 1 


2 


4,24,53 
















13,700 


0 


0 


15,168 6 


7 


1 28 


























( 113 








— 




— 


— 


225 


6 


5 


231 6 


3 


40,52 
















208 


18 


7 


101 1 


11 


43,92 

















0 


18 


2 


0 1 


4 


87 










0 




2,215 8 0 


55,384 


12 


4 


— 




61 

















912 


19 


10 


758 5 


6 


70 

















10,000 


0 


0 


— 




96 

















6,000 


0 


0 


7,929 6 


3 


106 












- 


— 


10,000 


0 


0 


10,685 9 


2 


139 








| 2,395 8 


0 


- 


2,395 8 0 


102,432 


15 


4 


34,961 18 


2 









John Trimmer, Accountant. 



F 
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APPENDIX B. 



LAND IMPROVEMENT LOANS. 



Antrim County, . 






44 


Leitrim County, 








Page 

46 


Armagh „ 






44 


Limerick „ 








46 


Carlow „ 






. 45 


Londonderry „ 








44 


Cavan „ . 






44 


Longford „ 








44 


Clare „ 






4G 


Meath „ 








44 


Cork „ 






47 


Monaghan „ 








44 


Donegal „ • 






44 


Queen’s „ 








4 5 


Down „ 






44 


Roscommon „ 








46 


Dublin „ 






45 


Sligo „ 








4 5 


Fermanagh „ 






44 


Tipperary „ 








47 


Galway „ 






46 


Tjrrone „ 








44 


Kerry „ 






47 


Waterford „ 








47 


Kildare „ 






45 


Westmeath „ . 








45 


Kilkenny „ 






45 


Wexford „ 








45 


King’s „ 






45 


Wicklow „ 








45 



F 2 
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APPENDIX TO THIRTY-FIRST REPORT OF THE [1862-63. 



(B.)— LAND IMPROVEMENT ACTS, 10th Viet., chap. 32, &c. 

Schedule — Showing the Loans in progress, tho amount applied for, sanctioned, and issued by 
Instalments, with tho Date of tho last Issue, to 31st March, 1863. 



NORTHERN DISTRICT. 



County. 


Barony. 


Applicant. 


Amount, 
applied for 




Amount. 

sanctioned 




Amount 

issued. 


II 


Date of last 
Order to Issue. 








X 




</. 


X 


«. 


<t. 


X 


*. 


d. 










Richard W. Magenis, 


til 10 


0 


II 


lino 


1) 


0 


480 


0 


0 


•1 


80 Fob., 18C3. 




Massoreeno, . 


Tho Rev. A. II. I’akeuluuu, 


non 


0 


0 




1 


11 




u 




1 


30 Due., 1802. 




Coleraine. . 


The Re.v..l. r,yle, . . 


5(10 


0 


0 


550 


,, 


I, 


no 


0 


0 


1 


ID .Tan., 1883. 




lvoou aught, . 


Williiun Osburne, . 












0 








s 


211 Mar., „ 






Viscount t.illiird, 


500 


(1 


(1 


500 


„ 


„ 


100 


0 


0 


l 


11 Oct., 1801. 






Sir F. IV. Ileygntc, 111., . 


8,000 




0 






“ 




“ 


0 




17 Sept., 1858. 






The Rev. F. ITursl, . 


225 


„ 


0 


200 


0 


0 


800 


0 


0 


B 


23 Mar., 1803. 






Morvyti Andnlnll, 


8,1 iOO 






2,500 


0 


0 










28 May, 1801. 






11. M. ll'Arcv Irvin.-, 


1,500 


0 


0 


1,500 


II 


0 


1,800 




0 


4 


13 Nov., 1802. 








5,005 


0 


(1 


■*.500 


(1 


0 


500 


0 


0 


1 


0 Dec., „ 






Marchioness «.!' l-'.ly , 


•I.KI'.I 


1 


0 


8,500 


II 


0 


1.500 


0 


0 


3 


20 June, „ 








8,010 


0 


(1 


8.50(1 


0 


0 






0 












([!!.-, 


0 


II 


050 


II 


0 


580 


0 


0 


•A 


7 Jan., 1803. 




Tifkenncdy, . 


Sir Jumcs K. Tciment, . 


2,55t l 


0 


" 


2,500 


0 


" 


1,5(10 


0 


0 




81 Jam, „ 




Cloglior, 


A. U. GlcilsUnes, . 


200 


0 


„ 


200 


„ 


0 


40 


0 


(, 


1 


31 July, 1802. 










0 


0 


000 


0 


0 




0 


0 


1 


(I Aug., „ 




Dungannon, . 


M. and 11. V. Stewart, 


150 


0 


II 


1 51) 


II 


0 


00 


0 


II 


il 


1 Nov., 1850. 








HOD 


0 


0 


• 1011 


0 


0 


810 


0 












Cioorgo V. Sliuvarl, . 


500 


0 


0 


500 


0 


0 


•101) 


0 


0 


4 


14 Feb., 1803 




































5,000 


() 


II 


5,000 


0 


0 


1,000 


0 




2 


211 Nov., 1802 








500 


0 


o 


500 


0 


0 


800 


0 




il 






Omagh, . 


George 1’. .MTJlinlock, 


2,000 


II 


(1 


2,000 


II 


II 


MOO 


0 


0 


2 






Strulmne, T.r., 




■Kill 


II 


(1 


800 


0 


0 


00 


0 


(1 




2 May, 1802 






The Al nripiess oi' Aliercorn 


2,200 


0 


() 


1,000 


0 


1) 


800 


(1 


II 


1 






Strabane, Up., 


ltohert Scott, . 


800 


0 


" 


150 


0 


0 


180 


" 


0 




13 June, 1802 


Aittuati, 


Armagh, 


Tho Rov.Siiiuuol Simpson 


200 


ft 


0 


.800 


0 


0 


180 


0 


( , 




13 Oct., 1802. 




O’Neilland.Wcs 


Ralph S. O'ISre, 


200 


0 


0 


800 


" 


0 




0 






1) Deo., „ 


Down, . 


Ards, 


Tho Marquess of Loudon- 






























otto 


(1 




050 


0 




1110 


0 




1 


15 April, 1803 




ICinnolarty, . 


■William 1). Fordo, . 


1110 


0 


0 




1) 




ISO 


0 










Lecalo, . 


II. IV. Mercilyth, . 


500 


0 


0 


500 


" 


0 


800 


0 


" 


2 





Castloraghan, 
Lough tec, Up., 
Tullygarvey, . 



Ardagh, . 
Longford, 



Dulcok, Lower, 
Rolls, Lower, . 



MIDLAND AND EASTERN DISTRICT. 



Mlll1|IK!SS of 1 l ead fort, 
The Uov. S. Roberts, 
Rev. J. M. Massy, . 



A. A. Murray Ker, . 
Mary Anno Murrny Ker, 
and others, . 

Tho liev. George Hickson 
David ltoss, 



John L. O’Fcrritll, . 
Philip O'Reilly, 

Tlio Karl of Longford, 
Ludy Futherstonc, . 



H. A. Cooper, . 
Stephan II. Smith, 
Marquess of Hoad fort, 
Ditto, 

George liomford, 
George A. Pollock, . 



1,83K 


0 


0 


1,800 


„ 


7 


781) 


0 


„ 




150 






150 




0 


00 








100 


" 


0 


100 


» 


') 


(ill 


" 


0 


3 


RIO 


0 


0 


100 


0 


0 


80 


0 


0 


1 


1,000 


o 


1) 


000 


(1 


(1 


180 


0 


0 


1 


15(1 


0 


(1 


150 


(1 






0 


0 




1,050 


0 


0 


11(H) 


0 


11 


300 


0 




2 


475 


0 


0 


430 


0 


0 


0(1 


0 


0 


1 


800 


0 


0 






0 


•JO 


0 


0 


1 


400 




() 


400 


0 




80 




() 


1 


1,700 


0 


(1 


1,(100 


0 


0 


000 


0 


0 


3 


(IRR 


0 


0 


050 


0 


0 


580 


0 


0 


4 


2,00(1 


0 


0 


1,000 




0 


00(1 


() 




3 


4,750 


0 


0 


3,000 


0 


0 


1,350 


0 


0 


3 


11)3 


18 


0 


150 




0 


30 


0 




1 


837 


0 


0 


800 


0 


0 


(110 




0 


4 


583 


10 


0 


550 


0 


0 


440 


0 


0 


4 



28 Sept., 1802. 

20 Deo., « 

17 OcU, 18«0. 
17 Fell., 1813. 



18 Oct., 1802. 
0 Mar., 1803. 
12 Mar., » 
li Mar., ii 



20 Mar., 1802. 
lit .Tune, 

14 May, 1800. 
22 Aug., » 

7 Nov., 180— 
7 Nov., n 
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King's, 

Queen’s, 



Farbill, . . j Earl of Longford, 

Kilkenny, West William Mngill, 

John Hodson and W. H. 
Gray, . 

Moycashel, . | William E. Smyth, 



Rathdowu, 
Uppercross, . 

Ikeatliy and 
Oughteranv, 
Narragk & Re- 
han, 

North Salt, . 
Offaly, West, . 
South Naas, . 



Clarmallagli, . 
Maryborough, 
East, . 
Sliovemargy, 



Arklow, . 
Ballinacor, N., 
Newcastle, 



Bantry, . 
Scarawalsh, 



Sir C. C. W. Domvile, 
The Earl of Howth, 
E. P. Brenan, . 
George W. West, . 

Lord Cloncurry, 

Thomas Fitzgerald, 
Wm. Bellingham, . 
Becher P. Fleming, 
John Latouche, 
Edward Hornidge, . 



John G. Adair, 

Eev. E. Kennedy, . 

K. H. Stubber, 

Eev. William Lodge, 
Lewis Moore, . 

Lord Ashbrook, 

Robert G. Cosby, . 
Robert Fitzgerald, . 

Mathew S. Cassan, . 
Samuel Edge, . 

William Edge, 
Benjamin B. Edge, . 
James Young, . 

I The Earl of Wicklow, 
The Rev. J. G.Abeltsliau 
Arthur Jones, . 

Robert H. Truel, 
William Fox, . 

I John H. Keogh, 

Arthur Kavanagh, . 

| P. J. Newton, . 

Ditto, 

D. W. P. Beresford, 

P. J. Newton, . 



George H. Houghton, 
Ambrose Lambert, . 
Stephen Roche, 

M. R. Weld, . 



Harry Alcock, . . 

Ditto, 

T. W. J. Wallace, . 
Viscount Monck, 

The Marchioness of Ely, 
. Thomas O'Leary, . 
John Greene, . 

George Le Hunte, . 



£ s. 


d. 


£ 


a. 


d. 


£ 


a. 


tl. 






0 


1,000 


0 


0 


200 


0 


0 


1 


250 0 


0 


250 


0 


0 


150 


0 


0 




000 0 


0 


250 


0 


0 


50 


0 


0 


1 


200 0 


0 


200 


0 


0 


40 


0 


0 




3,583 0 


0 


3,000 


0 


0 


1,000 


0 


0 


o 




0 


1,000 


0 


0 


200 


0 










450 


0 


0 


180 


0 


0 


2 


300 0 


0 


300 


0 


0 


240 


0 


0 


4 


1,125 0 


0 


1,100 


0 


0 


440 


0 


0 


2 




4 


400 


0 


0 


270 


0 


0 


3 


150 0 


0 


150 


0 


0 


120 


0 


0 


4 


990 0 


0 


000 


0 


0 


000 


0 




4 




0 


100 


0 


0 


00 


0 




3 


250 0 


0 


250 


0 


0 


50 


0 


0 


1 


952 0 


0 


900 


0 


0 


360 


0 


0 


2 


830 0 


0 


800 


0 


0 


160 


0 


0 


1 






300 


0 


0 


240 


0 


0 


4 




2 


1,100 


0 


0 


GOO 


0 


0 


3 




0 


250 


0 


0 


150 


0 


0 


3 




0 


250 


0 


0 


200 


0 


0 


4 


2,309 0 




2,300 


0 


0 


470 


0 


0 


1 




0 


1,500 


0 


0 


300 


0 


0 


1 


250 0 


0 


250 


0 


0 


200 


0 


0 


4 






100 


0 


0 


20 


0 


0 


1 




0 


1,000 


0 


0 


800 


0 


0 


4 


2,000 0 


0 


1,000 


0 


0 


200 


0 


0 


1 




0 


1,000 


0 


0 


COO 


0 


0 


3 


844 17 


0 


000 


0 


0 


300 


0 


0 


:J 






1,000 


0 


0 


200 


0 


0 


1 


r 103 0 


0 


100 


0 


0 


20 


0 


0 


1 


200 0 


0 


200 


0 


0 


120 


0 


0 


3 






500 


0 


0 


100 


0 


0 


1 


003 0 


0 


000 


0 


0 


300 


0 


0 


3 




0 


2,000 


0 


0 


1,200 


0 


0 


3 




0 


1,000 


0 


0 


800 




0 


4 




0 


800 


0 


0 


100 


0 


0 


1 


1,813 0 


0 


1,000 


0 


0 


4011 


0 


0 






0 


1,000 


0 


0 


600 


0 


0 


4 


400 0 


0 


400 


0 


0 


90 


0 


0 


1 




0 


250 


0 


0 


100 


0 


0 


s 






200 


0 


0 


ICO 


0 


0 


4 


600 0 


0 


050 


0 


0 


200 


0 


0 


2 


000 0 


0 


500 


0 


0 


300 


0 


0 


3 



!5 Foh., 1S(10. 
!!) Jan., 1804. 
,‘l Mar., 180: J. 
3 June, 1804. 



4 Mar., 1803. 

15 Oct., 1804. 
14 July, 1801. 

5 Jan'., 1803. 
13 Feh., „ 

30 Feh., „ 



48 Mm-., 
!L Aug., 
43 Aug., 



10 April, IhOO. 
Ill June, 1804. 
3 Mm-., „ 



3L Ort., 1804. 



23 Jan., 1803. 
48 Mur., „ 

1 July, 1864. 
25 Mar., 1803. 
7 Nov., 1804. 
10 Mm-., 1803. 



13 Sept., 1801. 

14 Feb., 1803. 
14 Aug., 1801. 
18 Dec-., „ 



17 July, 
| 11 Dec., 
21 July, 
I U Feh., 



WESTERN DISTRICT. 



. Carbuiy, 
Coolavin, 

Leyney, . 



Rossclogher, . 
Tireragh, 



John Wynne, . 
Stephen W. Flanagan, 
Ditto, . 
Burton Irwin, . 
Richard Phibbs, 
Fitzstephen French, 
John Wynne, . 
Charles Tottenham, 
Ditto, . 



1,870 

1,159 

900 

800 

400 

317 

1,050 

200 

500 



0 

0 

0 

0 

0 

0 

0 

0 

0 



0 


1,000 


0 


0 


200 


0 


0 




1,000 


0 


0 


600 


0 


0 




900 


0 


0 


180 


0 


0 




800 


0 


0 


100 


0 


0 




400 


0 


0 


80 


0 


0 


0 


300 


0 


0 


ISO 


0 


0 


0 


1,000 


0 


0 


200 


0 


0 




200 


0 


0 


40 


0 


0 


0 


500 


0 


0 


400 


0 


0 



1 23 April, 1804. 
3 8 Jan , 1S03. 

1 47 June, 1804. 
1 1 July, „ 

1 8 Aug., ., 

3 10 Jau , 1803. 
1 20 April, 1864. 
1 10 July, 

4 23 Sept., „ 
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APPENDIX TO THIRTY-FIRST REPORT OF THE [1862-63.- 



(B.) Schedule showing the Loans in progress, the amount applied for, &c. — continued. 



County. 


Barony. 


Applicant. 


Amount 
appliod for. 


Amount 


Amount 


;p 


Date of 
Order to Issue, 








£ 






£ 


. 1 . 




£ 


J. 


,/. 








Leitrim, 


Carrignllen, . 


C. R. Fcyton, . 


1 ,823 


0 




1,000 


0 


0 


300 


0 


0 


2 


20 Dec., 


1802. 




Leitrim, . 


Hugh O’lfcirne, 


5,(100 


0 


0 


2,000 


0 


0 


800 


0 


0 


2 


21 Jan., 


1803! 




Mobil), . 


W. U. O. Gore, 


2,000 


0 


0 


2,001) 




0 


3(H) 


0 


0 


1 


10 June, 








William P. .bines, . 


1,000 


0 


0 


1 ,000 


0 


() 


•100 


0 


0 




23 Mar., 


1803. 




Kilmaiiw, 


Frederick '1'. Lewen, 


280 


0 


0 


250 


0 


0 


60 


0 


0 


1 


27 Oct., 


1800. 




Tyrawley, 


Messrs. Madden, 


103 


0 


0 


100 


0 


0 


20 


0 


0 




23 Mar., 


1801. 






William F. Smith, . 


2,11111 


18 


0 


700 


(1 




(30 


0 


0 


1 


21 Mar., 


1802. 






Henry William Fuussett, . 


200 


0 


0 


100 


0 


1 


20 




0 


1 


31, July, 




Roscommon, . 


Athlon*!, 


D. .T. Oruieo, . 


838 


0 


0 


800 


0 


0 


100 


0 


0 


1 


27 Aug., 


1862. 






Waller 11. Walsh, . 


000 


0 


0 


300 


0 


0 


80 


0 


0 


l 


30 Aug., 






Bnllintobbor, . 


Lord Crofnm, . 


517 


2 


0 


500 


0 




300 




0 


3 


25 June, 








Patrick Dulfc, . 


035 


0 




000 




0 


300 


0 


0 


3 


11 Feb., 


1603. 






Alonzo Lawdcr, 


500 


0 


0 


500 


0 


0 


100 


0 


0 


1 








Boyle, . . 


Lord Lortuu, . 


■KM) 


0 


0 


.350 


0 


0 


280 


0 


0 


4 


28 July, 


1862. 






Ditto, 


150 


0 


0 


150 


0 


0 


30 


0 


0 


1 


30 Doc., 






Ballymoo, . 


Reps, of Patrick O'Connor, 


117 


0 


0 


400 


0 


0 


210 


0 


0 


3 


10 Doc., 


1801. 






Patrick II. O'Connor, 


1,053 


0 


0 


700 


0 


0 


110 


0 


0 


1 


1 July, 


1802. 




Castlerea, 


Robert Irwin, . 


220 


0 


0 


200 


0 


o 


80 


0 


0 




12 Nov., 


I860. 






William .T, Kelly, 


711(1 


0 


0 


750 




0 


•150 


0 


0 


3 


24 Feb., 


1803. 






William Limglleld, . 


(100 


0 


0 


001) 


0 




•ISO 


0 


0 


•i 


30 Mar., 








Henry Sain pry, 


200 


0 


0 


200 


0 


0 


80 


0 


0 


2 


14.Jan., 


” 




Moycnrn, 


William D. Kelly, . 


038 


10 


0 


IKK) 


0 


0 


530 


0 


0 


3 


10 Jan., 






Roscommon, . 


Sir Thomas Ross, . 


375 


0 


0 




0 




280 


0 


0 


•1 


13 Jan., 








Cbrislopbcr French, 


500 


0 


0 


500 


0 




•100 


0 




•1 


15, Jail., 








II. S. P. Mahon, 


703 


0 


0 


760 


0 


0 


150 


0 


0 


1 


18 Oct., 


1802. 


Gil/WAT, 


Ballymoo, . 


John L. llngot, 


350 


0 


0 


350 


0 


0 


111) 


0 


0 


2 


10 Sept., 


1802. 






<T. .1. Gunning, 


800 


0 


0 


500 


0 


0 


100 


(> 


0 


1 


1 July, 


1802. 




Dunkcllin, 


Messrs. D’Aruy, 


■150 


0 




150 


0 


0 


(80 


0 


0 






1803. 






John 11. Durkc, 


m 


0 


0 


500 


0 


() 


300 


0 


0 


3 


28 May, 


1801. 




County oft ho) 






























Town oil 


Sir T. K Blake, . 


375 


18 


0 


350 




I) 


110 


(1 


0 




17 Oct,, 


1802. 




Galway, J 






























Dimmoro, 


William Bitrko, 


500 




0 








200 


0 


0 




18 June, 






Kiluomidl, 


Andrew Coniyn, 


350 








0 




130 


0 






11 Feb., 


18(13. 






Edmond Malum, 


230 


0 


0 


200 


1) 


0 


120 


0 


0 


3 


!i Mar., 






Killian, . 


Calli. !•'. Hull and J. W. 






























Mauiise.il, 


350 


0 


0 


30(1 


0 


0 


18() 


1) 


0 


3 


20 Nov., 


1802. 




Killarton, 


Anna (1. Jlngot, 


1,280 


0 




800 


o 


0 


180 


0 


0 


3 


10 Jnu., 


1803. 




Leitrim and 






























Longhreo, . 


Charles O'Famdl, . 


8,350 


r, 


•J 








1,000 




0 


2 


22 Mar., 


1801. 




Leitrim, 


Maria Louisa IliaUe, 


317 


0 


(1 


3 on 


0 




120 




0 




3 Oct., 


1802. 






Philip Read 


605 


1) 


0 


500 




0 


300 




0 




13 Jan., 


1803. 




Longford, 


Walter H. Nolan, . 


030 






fi(HI 






100 




0 


1 


1 Aug., 


1802. 




MoycuHon, . 


James O'l lam, 


200 


0 




250 






IDO 








21 .Tun., 


1803. 




Timjuiii, 


John Hlakeiiey, 


1 ,000 


15 


11 


1,000 




0 


800 


0 


0 


1 


15 Jim., 








Hi l.lo, 


1,003 


0 


0 


1 ,1100 


0 


II 


000 




0 




21 Feb., 








J. S. Kirwim, . 


1,105 


0 


() 


1,(100 


It 


() 


800 


0 


0 


■1 


28 Sept., 


1801. 






Peter Blake, . . , 


3H5 


17 


n 


35(1 


« 


" 


11(1 


0 


'» 




14 July, 


1802. 


Clark, . 


Bunrutty, Lr., 


T. S. MuoAdam, 


1,000 


0 


0 


. t oo 


0 


(, 


Kill 


0 


(1 


l 


21 Nov., 


1802. 






Joint C. Delmege, . . 


1,330 


0 


0 


1,300 


1) 


II 


200 


0 


0 


1 


13 Fell., 


1803. 




Clondoralaw, . 


Holu-rt W. C. Reims, . 


1,8112 




0 


1 ,000 






200 






1 


1 Mar., 


1850. 




Coroomroc, . 


James O'Jlricn, 


760 




0 


500 


0 


0 


2IH) 


(1 




2 


23 April, 


1802. 






Francis M. Calculi, . 


518 


0 


o 


600 


o 


0 


200 


0 


0 


2 


23 April, 


„ 




Tnchiquin, 


John Potty, 


KOI) 


0 


0 


600 


0 


1) 


200 


0 


0 


2 


23 Nov., 


1850. 






Patrick Uiguins, 


5(10 


0 


0 


.150 


0 


0 


(10 


“ 


" 


I 


21 June, 


" 



SOUTHERN DISTRICT. 



Cluuwillium, . 


John S. Dwyer, . . 


511 


0 


() 


600 


O 


0 


UK) 


0 


0 


1 


Councilor, I,r., 


The Rev. Gen. O. dubbins, 


250 


0 


0 




0 




100 


0 


0 






Robert Ferguson, . 


23!) 


0 


II 


200 


0 


1) 


120 


0 


0 






Emily (1. Ktmldort, . 


260 


0 


0 




0 




100 


0 


0 




Connolloe, Up., 


F. 11. Wall er, . 


500 


0 


0 


300 


0 


II 


100 


0 


0 


2 




Kd wan l T. Massy, . 


1,000 


0 


0 


1,000 


0 


0 


HOI) 


0 




•I 


Coal ilea, 


The linn. J. Massy, 


410 


0 


0 


350 


0 


II 


280 


0 


0 






Lord Massy, . 




0 




250 


0 




100 








Cosh 111a, 


Karl of 1 liiin uven, . 


•1,800 


0 


0 


•1,0(10 


0 


0 


2,000 


0 


0 


1 




Robert Maxwell, 


400 


0 




300 




0 


100 




0 






Kurl of Duurnvcn, . 


700 




0 


700 


0 


0 


3211 


•0 


0 


3 




Ditto, 


450 


0 


0 


400 


0 






0 


0 






Ditto, 


275 


0 




• 250 


0 


!) 


150 




0 


:i 


OlaiKpiin, 


Thomas 1). Evans, . 


BOO 


0 


0 


• 200 


0 


0 




•0 




2 




William Uodjc, 


1)20 




0 


1100 


0 


0 


JM) 


0 


0 


a 


SUanid, . 


John C. Delmege, . 


2,000 


0 




1,000 






000 


0 


0 


3 




Thomas Bateson, . . 


(100 


0 


0 


000 


0 


0 


300 


0 


0 


3 




The Ven. F. Goold, . , 


300 


0 


0 


300 


0 


0 


230 




0 


4 


Smallcounty, . 


George Vaiideleur, . 


014 


11) 


0 


(IIK) 


0 


0 


230 


0 


0 





3 Dec., 
in (>cl~, 
15 May, 
a Deo., 

21 Fob.,’ 
a Fob., 

•J Mar., 
1) Out,, 
Mil Sept., 

20 Doc., 
at) Doc., 
ao Doc., 

1(1 Fob., 
.1(1 Mar., 

21 Ana., 
31 Oct., 
21 Fob., 
1!) Juno, 




1808. 



1802. 



1803. 

1802. 

1800 . 

1802. 
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(B.) Schedule showing the Loans in progress, the amount applied for, &c. — continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 


i? 


Date of last 
Order to Issue. 








£ 


s. 


t 


£ 


s. 


<1. 


£ 


*. 


1 1 . 








TlPTEEARY, . 


Clanwilliam, . 


George M. Dawson. 


1,000 


0 


0 


1,000 


0 


0 


800 


0 


0 


4 


30 Jau., 


1802. 




Kilnemauagh, 


John W. Cooko, 


250 


0 


0 


200 


0 


0 


120 


0 


0 


3 








Owney and Am 


William Parker, 


000 


0 


0 


000 


0 


0 


400 


0 


0 


4 


10 Nov., 


1800. 






William Thomas Poe, . 


800 


0 




800 


0 


0 


100 


0 


0 


1 




1862. 






Anthonv Hanuagon, 


1,000 


0 


0 


1,000 


0 


0 


200 


0 


0 


1 










Bolton J. Waller, 


1,000 




0 


1.000 


0 


0 


200 


0 


0 


1 


10 Jan., 


1803. 






George Bolton, 


1,000 


0 


0 


1,000 


0 


0 


200 


0 


0 


1 


24 Feb., 


» 


C IRK, . 


Bere, . 


I-ord C. 0. P. Clinton, . 


1,000 


0 


0 


000 


0 


0 


200 


0 


0 


0 


13 Jan., 


1803. 






Ditto, . 


1,000 


0 


0 


500 


0 


0 


300 


0 


0 


3 








Corbery, W est, 


The Bov. \Y . A. Fisher, . 


300 


0 


0 


200 


0 


0 


80 


0 


0 


2 


25 Sept., 


1802. 






Richard H. H. Beclier, . 


102 


0 


0 


100 


0 


0 


00 


0 


0 


a 


18 Dec., 








Michael A. 11. Beeher, 


100 


0 


0 


100 


0 


0 


00 


0 


0 


3 










Lord C. G. I*. Clinton, 


000 


0 




000 


0 


0 


100 


0 


0 


1 


11 July, 






Duhollow, 


Sir Geo. C. Colthurst, Bt., 


2,000 


0 




400 


0 


0 


270 


0 


0 




21 Nov., 








Ditto, . 


400 


0 


0 


300 


0 


0 


140 


0 


0 


2 








Carberv, East, 


M. A. R. Beclier, 


200 


0 


0 


200 


0 


0 


10 


0 


0 












Henry J. ILungerlbrd, 


002 


12 


0 


000 


0 


0 


400 


0 


0 


4 


2!) Sept., 








Ditto, . 


200 


0 


0 


200 


0 


0 


40 


0 


0 


1 




1803. 




Fermoy, . 


Rowland Campion, . 


320 


0 


0 


300 


0 


0 


00 


0 


0 


1 


30 Jan., 


1802. 






George Hea-son, 


370 


(i 




300 


0 


0 


70 


0 


0 


1 


14 July, 








Roger G. Davis, 


200 


0 


0 


200 


0 


0 


80 


0 


0 










Ibano and 






























Barryroe, . 


M. A. E. Berber, . 


200 


0 


0 


200 


0 


0 


100 


0 


0 


4 


10 Dec., 


1802. 




Imokilly, 


Viscount Middleton, 


400 


0 


0 


400 


0 


0 


240 


0 


0 


3 










Ditto, 


000 


0 


0 


600 


0 


0 


240 


0 


0 


2 










Michael Pi. O’Farrell, 


300 


0 


0 


300 


0 


0 


00 


0 


0 


1 


11 Mar., 






Kerryeurriliy,. 


Standish O’Grady, . 


200 


0 


0 


200 


0 


0 


150 


0 


0 


3 








Kinalea, . 


Gersham Herrick, . 


725 


0 


0 


500 


0 


0 


440 


0 


0 


4 


28 Mar., 






31uskcrrv,Wesl 


Sir George C. Colthurst. . 


715 


4 




000 


0 


0 


no 


0 


0 


1 








Orrerv and Kil- 
































Richard Dak, . 


200 


0 


0 


200 


0 


0 


50 


0 




1 


10 Oct., 








Ditto, 


100 


0 


0 


150 


" 


0 


30 


0 


0 


1 


8 Jan., 


1803. 


Waterford, . 


Gaultiere, 


John P. Fitzgerald, . 


1,000 


0 


0 


1,000 


0 


0 


200 


0 


0 


1 


13 Dec., 


1862. 






Ditto, 


350 


0 


0 


350 




0 


70 


0 


0 


1 








Dccies without 






























Drum, 


The College of Physicians 


2,000 


0 


0 


2,000 


0 


0 


400 


0 


0 


1 


27 Aug., 


1802. 






Goodman Gentleman, 


543 


14 


0 


000 


0 


0 


300 


0 


0 


3 


3 April 








Jeremiah Loughnan, 


540 


0 


0 


000 


0 


0 


300 


0 


0 




31 Oct., 








The Rev. E. F. Day, 


0S3 


0 


0 


000 


0 




4f0 


0 




4 










James Crosbie, 


404 


0 


0 


450 


0 


0 


180 


0 


0 












Gerard O'Callaghan. 


300 


0 


0 


300 


0 


0 


120 


0 


0 


2 


20 July, 


1802. 




Corkaguiney, . 


Richard Leahy, 


482 


0 


0 


400 


0 


0 


240 


0 


0 


3 










Richard Bt. Hickson, 






0 


000 


0 


0 


100 


0 


0 


1 








Dunkerron, . 


Richard Muhonv, 


513 


0 


0 


500 


0 


0 


200 


0 


0 












Sir R. Bleunerliasselt, 


741 


0 


0 


700 


0 




140 


0 


0 


1 


17 Jan., 






Maguuihy, 


F. H. Downing, 


055 


13 


4 


000 


0 


0 


120 


0 


0 


3 


25 Jan 


1802. 




Iraghticonnor, 


The Rev. Geo. Browne, . 


2,708 


0 


0 


1,000 


0 


0 


000 


0 


0 


3 










Stephen E. Collis, . 


700 


0 


0 


700 


0 


0 


420 


0 


0 


3 


20 Mar., 








St. John T. Blacker, 


400 


0 


0 


400 


0 


0 


240 


0 


0 


3 










Meade C. Dennis, . 


1,13!) 


16 


4 


1,000 


0 


0 


200 


0 


0 












Thomas S. Dennis, . 


1,000 


0 


0 


1,500 


0 




300 


0 


0 


1 










Thomas Sandes, 


1,300 


15 


0 


1,150 


0 


0 




0 


0 


1 


2fl Jan., 






Iveragb, . 


The Knight of Kerry. 


800 


O 


0 


300 


0 


0 


CO 


0 


0 


1 


27 April, 


1801. 






J Blorrogh Bernard, 








1,000 




0 


‘-100 


0 


0 


3 










The Rev. J. L. Chute, 


. 300 


0 


0 


300 


0 


0 


240 


0 


0 


•1 


20 Mar., 








The Rev. li. Moore, 


250 


0 


0 


200 


0 


0 


00 


0 


0 


1 








Trugliauacmy, 


Arthur E. Herbert, . 


300 


0 


0 


300 


0 


0 


180 


0 


0 


3 


0 Aug., 








Guardians ol 11. A. Hickson 












0 


00 


0 


0 


1 










Ditto, . . • . 


300 


0 


0 


200 


0 


0 


40 


0 


0 


1 










Maria Drummond, . 


880 




0 


850 


0 


0 


170 


0 


0 


1 










John Hurlv. . 


402 


0 


0 


250 


0 


0 


50 


0 


0 


1 


30 Oct., 








Ditto, 


252 


11 


0 


200 


0 


0 


40 


0 


0 


1 


30 Oct., 


” 



Office of Public Works, Dublin, 
31s* Muy , 1S63. 



By Order, 



E. Hornsby, Secretary. 
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appendix c. 



INLAND NAVIGATIONS AND HARBOURS. 



from the Annual Reports, for the year 1S62 


Stations. 


Page 


No. 1. — Adams, Robert, Tyrone Navigation, . 


Coal island. 


. 50 


fJ 2. — Bellew, James, Boyne Navigation, . • • • 


Old Bridge, . 


. 50 


3 . — Boylan, J. J., Donaghadee Harbour, . 


Donaghadee, . 


. 50 


4 . Merrick, J. M., Shannon Navigation (Athlone District), 


Athlone, 


. 51 


5 , Molloy, W., Shannon aud Maigue Navigations (Limerick District), 


Limerick, 


. 52 



G 
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APPENDIX TO THIRTY-FIRST REPORT OF THE 



[ 1862 - 63 . 



ArPENDix D. 



Report of Mr. Robert Adams, Inspector, 



Report of Mr. 
Robert 
Adams, In- 
spector. 



On tins St: 1 1.0 of tile Tyhonh Navigation. 

For tlm year 18(52. Dated (il.li January, 18(53. 



I liftvi*. tins honour l<> report, lor (.lie information of 
tho Coniinissioncrs, Hint the works on tlm Tyrone Navi- 
gation arc nil in good order, with the exception of the 
eastern bank of the. seventh level, which 1ms shown 
some symptoms of weakness ; this, however, will soon 
be put to right again. 

Tho navigation channel, also, of this level has become 



convenience to the trade; this silt is now ' w*" 6 in_ 
moved. No now works have boon executed during the 
pasl. year, tlm works executed being mere i v 
repair incidental to tlm maintenance of the canal f 

i,/t“;;;.i m pp y to a,l<1 that tho ^ m ^ n3 



Report of Mr. Report of Mr. James Rki.uow, Superintendent, 

JamesBellow, 

Super- On the State, of the Works of the Boyne Navigation. 

mtendent-. 

For tin* j'ear 18(52. Dated 1st January, 1803. 



I beg to forward tlm following report of tin* state, of 
the Boyne Navigation, and of the. works of repair which 
have been executed during (lie past year. 

River Wau., Ball's Grove Trackway. 

This wall has held up well, owing to the promptness 
with which any portion of it that may happen to fall 
down is at once built up. There is no breach upon it 
at present. 

Oi.mmiDGK Station. 

Tlm lock-gates at this station are in good repair, and 
not likely to require any outlay during tin* coming sea- 
son. There is a leakage between the hot lorn rail and 
the aill- of the breast-gates, owing to tho wear of the 
rail ; but as there is u plentiful supply of water from 
the Boyne, and tho sheeting of the gates in good order, 
T do not think it necessary to incur (lie responsibility of 
the heavy expense that would be attendant on having 
tho gates raised for the purpose of remedying the delect. 
The kitchen floor of tlm lock-keeper's house 1ms been 
newly bricked, tlm roof repaired, and a new olTico chim- 
ney erected. The guard-look is in good order. 

Farm Thaokway. 

This trackway 1ms undergone a very excellent re| mir ; 
it is nearly two miles in length, and 1ms been altogether 
new gravollc.d. 

Stam.uk n Station. 

The breast-gates at this station are old ; there will 
soon be a new balunco beam required; after which, 1 
am of opinion, they may last some time longer. The 
deep gates and guard-lock are in good repair. 



Brok Station. 

Tlm loek-gat.es at this station are in good repair. The 
hack rampart along a portion of this level requires to 
be raised, by having some gravel or other stuff put upon 
it. The Honda have been so very great, during summer 
and winter, that the overfall has worn the bank; there- 
fore, in order to have a proper depth of water in the 
canal, it. will he necessary to have the rampart raised 
wherever tlm rush of water lias worn it. 

Ronnaubb Station. 

This is a double, lock. A very excellent pair of new 
middle gates have been put up at this station. The 
deep gales are. in good order, lint the breast gates are 
old, bad, and unworthy of repair. It was the intention 
of the late Mr. Gibbons to recommend that new ones 
be contracted for during tlm coming season. I do not 
anticipate that any other repair will be necessary at this 
station during the ensuing yew. 

Mill Lock, Slane. 

These, gates arc in good order, being almost new. 

Castle Lock Station. 

Tho works at this station are in good repair, with the 
exception of some, dredging which will be required at 
tlm tail of tlm lock, when the water becomes low ; be- 
cause, in consequence of tlm very heavy floods we have 
for such a length of time experienced, a quantity of 
sand, lias been carried across the small bank that 
separates tlm cut from llm river, and it has lain at the 
tail of the gates ; therefore, in low water, the deposit, 
H riot removed, may interfere with the easy passage of 
the boats. 

In the proper season it will be necessary to have the 
different loek-gateH tarred, and hand-rails, dec., painted. 



Report of 
Mr. J. J. 
Boylan, c.e. 
Resident 
Engineer. 



Report of Mr. J. J. Boylan, c.e., Resident Engineer, on the Works executed for tlie Improvement 
of Donacuiadke Hamouk, in tlio Comfy o/Uom, during tlio year 1862. 

Dated 27th February, 1803. 



lhc works ordered for the improvement of this har- 
bour have been brought to a successful termination at 
the close of tho year 1862, and within tho amount esti- 
mated. 

There is now a depth of ten feet of water (at low 
water spring-tides) alongside tho south pier, from a 
point 100 feet west of the western crane, and extending 
to the entranco, where the depth is gradually increased 
to 13 feet, and over an extent of 3-4 statute acres. At 



the north sidu of tlm harbour tho bottom has been cleared 
of all loose stones and irregularities of surface, fur a 
space of O'G statute acre, in which there is a depth of 
9 to 10 foot, making a total area of 4 statute acres in 
which there is good water within tho harbour. At the 
inner end of the harbour a rough stone pier was formed 
by un extension of tho “ old quay,” alongside which 
there is 6 to 9 feet at “ high” water, giving convenient 
bortlis for small vessels to load and discharge cargoes, 
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and affording good shelter for fishing smacks and row- 
boats laid up during the winter season. 

The dredger was occupied throughout the rear with 
the deepening of the harbour, operating upon similar 
material as that stated in my last annual report, but 
experienced many interruptions from stormy weather, 
bavin » been idle one-sixth of the time from that cause. 
The increased depth of water in whicli the dredger was 
working, as well as the decrease in the height of the 
material to be operated upon, considerably retarded the 

progress the average time for work during each tide 

bein'* but five hours instead of six hours, as in the 
previous year. 

The party of helmet-divers continued their operations 
at the piece of rock at the north pier head, until the 
1st October last, when they completed the removal of it, 
and during the remainder of the year they were clearing 
loose stones from the bottom of the harbour. 

The two cranes on the south pier were thoroughly 
repaired, furnished with new brass bushings in all the 
pedestals, new pinions and pinion-shafts, and the entire 
cleaned down and painted. The wrought iron hand- 
rails to the four flights of steps descending from the 
south pier have been renewed, the old ones having m 
many places being broken, worn across by the corrosive 
action of the salt water. 

Two new mooring rings have been inserted in the 
south pier, where the former ones were pulled out, dur- 
ing very rough weather, by vessels. 

The face of the quay wall has been pinned in, and 
pointed with cement in all places where it was neces- 
'sary ; the pavement on the surface of the quay has been 
repaired, and, where started, taken up and re-set ; and 



the sea pavement has been pinned in and secured where Apmamix D. 
requisite. „ , , „ , . Report of 

The warping buoy has been recaulked, and the Cham Mr. J. J. 
moorin'* repaired, and is now placed on the north edge Boylan, c.e., 
of the “ deep" or “ improved” portion of the harbour, 

Curin'* the execution of the works almost the entire 
of the stones and rock raised were formed into a rough 
breakwater at the end of the old quay, for the purpose 
(as well as the convenient disposal of the material) ot 
forming a shelter to the temporary “slip” on which the 
flats were from time to time repaired ; this rough break- 
water has been faced up on two sides with a dry stone 
quay wall, and protected with timber piles, driven at 5 
teet apart, 3 feet into the bottom, and secured at the top 
with bolts to a timber railing fixed on the top of the 
wall. This quay extends 70 feet, is 45 feet wide at the 
end, it dries at low water, and lias from 6. to 9 feet along 
it at high water, and is raised to a height of li feet 
above high water springs, thus forming a convenient 
and well sheltered landing quay for small vessels. The 
timber used in its construction was the old scaffolding 
used in excavating the rock at the north pier head. 

The steam dredger and flats for tending on her, and 
the derrick used by the divers, as well as all the plant 
used in the works, have been maintained in efficient 
working order. 

Quantity of work executed during the year 1862 : — 



Gravel, clay, stones, &e., dredged. 
Stones raised by divers, 

Rock excavated by do. . 



12,31" cubic yards. 



Report of Mr. James M. Memick, Inspector, 

On tile State of the Shannon Navigation, Atiiiose Dietmct 
For the year 1862. Dated L4th January, 1863. 



Report of Mr. 
James M. 
Merrick, 
Inspector. 



Navigation Channel from Sluamon Harbour to 
Shannon Bridge. 

The following works have been executed for the 
maintenance of the navigation course, between Shan- 
non Harbour and Battle Bridge, a distance of se vent) - 
nine miles, including Loughs Ree, Forbes, and Boffin, &c. 
Thirty-three new larch guide-piles were erected to re- 
place those decayed or stolen ; 52 guide-piles were dis- 
tinguished by bushes or boards at top ; 17 floating piles 
were moored ; 15 stone beacons repaired and 27 white- 
washed ; 8 new beacon buoys (of wrought ironi, were 
moored, and 23 were repaired, painted and re-moored , 

4 new cast-iron guide-piles, of an improved construction, 
with distinguishing discs at top, have been erected m 
Lough Ilee, and give much satisfaction. 

Shannon Bridge. 

The north-west pier of the swivel bridge has been 
thoroughly repaired, and an ashlar pavement set inside 

Tlmheel-stones of the swivel bridge have been repair- 
ed, and the approaches to it metalled. 

The south wharf was gravelled, and the approach 
road repaired. . , 

The collector’s house was whitewashed and panned. 

A water-gauge has been erected near the mouth 
of the river Suck, which is registered by the toll-col- 
lector daily. 

Athlme. 

The fence walls of the Board’s property at Leinster 
Quay were repaired, and a new fence wall built at the 
end of the N.W. wharf. , . , 

The Connaught Quay has been gravelled, and 2 cast- 
iron mooring-posts erected between the lock and the 
bridge. . ~ 

The lock-gates have been tarred, and a now plattorm 
ofMemel timber erected on the lower gates. 



The paddles of the tunnel sluices were adjusted by 
the diver and the gearing repaired. 

The foot-paths of the swivel bridge were repaired, 
and the approaches metalled with Galway granite. 

Lanesborough. 

The heel-stones at both ends of the swivel bridge 
bein'* much worn, the defective portions were cut away 
to a depth of 8 inches, and re-filled with cement con- 

The wharves and approach roads have been metal- 
led. 

A large barge, for general use, lias been thoroughly 
repaired at this station. 



Tannonbarry. 

The machinery of the swivel bridge has undergone a 
thorough repair, and all the iron work has received two 
coats of oil paint. . 

The lock-gates have beeu tarred, aud the iron work 

** The house at the bridge, the property of the Com- 
missioners, has been repaired and whitewashed, and the 
timber work painted. „ , . . , 

The timber fish-pass in the wen-wall has been repaired. 

The western embankment, originally only a few inches 
over winter floods, has been raised 2 feet for a length of 
ISO perches above that level, to prevent the adjoining 
lands from being inundated; the additional height, 
which is four feet wide on top, is composed of puddle, 
with a rubble pitching on the river face, and covered on 
top and back slope with sods. The back drain has 
been cleaned up, and a fence wall built at the north end 
of the embankment, to prevent trespass by either the 
country people or cattle passing over it ; 90 perches of 
back drain, above the embankment at Lack, lias also 
been cleaned out. ^ k> 
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Appendix D. 

Report of Sir. 
James M. 
Merrick, 
Inspector. 



Report of 
Mr. William 
Molloy, 
Inspector. 



Twenty-two perches of fence ami drain have been 
made on the property of the. Commissioners, at the top 
of Camliu Hirer, to prevent trespass of eattle. 

Clouiulrah, 

The lock-gates have boon kept in good repair, and 2 
oak stop-posts fixed at the. lock. 

Tho towing-path from Clooiidmh Canal Bridge, at 
lock house, to the Shannon, has been metalled. A new 
timber entrance gale has been erected at the. end of the. 
towing path, next the. bridge, In prevent eallle trespass- 
ing on the. banka of the canal. 

The lock-house, baa been lime-washed and some re- 
pairs effected to tho yard walls. 

Jfimskei/. 

'flic weir-wall has been staunched by a backing of 
puddle on the up-stream side. 

The lock gates have, been tarred, the balance beams 
repaired where they shewed symptoms of dry rot, and a 
wrought-iron hand-rail erected. Two mooring posts 
have been fixed at the. lock, and 2 at. the bridge. 

The swivel bridge approaches were metalled, and the. 
timber floor of platform was repaired. 

The roof and chimney of lock-house have been repair- 
ed, and the walls pointed with Portland cement. 

Albert Loch ms/ Jmnestaieu t 'mutt. 

Two hundred and thirty-eight perches of south bound- 
ary drain have been oluaued out. 

Tho lock-gates have, been tarred, and wrought-iron 
band rails tixed on tho balance beams. 

Jmimtawn Mill Buildings and Kilhriilr. 

Some slight repairs to the foundations of the outhouse 
of the mill buildings were e.lleeted. 

Two oak mooring posts have been erected at the 
wharf at Kilbride. 

(Jierrick-im-Bhiiiiuti it . 

A new residence and otlie.e for the toll-collector is in 
course, of erection on the soutli wharf at this station. 

The wlmrves have been metalled. 

Battle Bridge mid Drnmleai/ur. Lucks, awl Lough 

Allen Canal. 

The roof and chimney of lock-house, at Battle Bridge 
have been repaired ; 4 new sashes were put in, and t he. 
house whitewashed. 

The lock-gates were tarred and the masonry of the 
forebay of lock pointed with Portland cement. 

A new timber entrance gate was erected at the road 
to towing path, to replace an old one. 



[ 1862 - 63 . 



A part of tho embankment litlow the lock 
hat hoc, repaired, and tho to,,i„ g . paai “ 

. one hundred and seventv-twn i ’ 



way, has been repaired, and the towing-path metiPf 6 
One thousand ono hundred and aevcMy-two S' 
of boundary drains Ijavo been cleaned out betwJTn ? 
tie Ih'idge and Lough Allon, to imeent tw" ^ 
tiling,! lands from being injured. ‘ 

The lock-l„„, » at I},',,,,, league has been thoro-lfc 
repaired; 4 new window sashes, and 2 now ,1 ? 



.emg injured. * » 

e lnck-l„„, » at I},',,,,, league has been thorotridv 
red;-!,,,,,, wuulrnv sashes, and 2 new 
I rimms erected ; rnol repaired, and chimney shaft mint 

ed willi Portland eement; interior and exS wl' 
plastered ami whitewashed, and timber work painted 
.Ll,„ lock-gates wore jarred and the iron ,5. 
ed, ,„„l new tnnlier sluice paddles, and frames anilfiot 
boards were substituted tor decayed ones. 

Tim pathway from lock to lock-house has been m 
veiled ami 2 oak mooring posts have been erected at 
the lock. 



/ liit/ue is, 



idgelo Lough Allen. 



'I’I'e remains of die old eel-weirs have been completely 
removed Irom the bed of the river at Drummorcaud 
Crinvlord’s Mill, and Inehagoiil Island; a head dam 
formed of | dank, seen red to iron bars driven into the 
reeky bottom, was suilieiont to keep the works siiffi- 
ei.mtly dry during the operations. The old weirs afford- 
ed great facilities for poaching. 



A norki'ieirr mul Bogle-water. 

fn the navigation course from Dram Wharf to its junc- 
tion with the Shannon, 2 lloating piles have been moor- 
ed, and one stone beacon repaired and whitewashed. , 

Drum Wharf lias been repaired and metalled, and 
also the wharf at Kniiekvieiir. 

A large slip which took place in tho embankment near 
the lock has been repaired. 

A new timber bridge, 20 feet span and lOfeet wide, 
lias been creeled aero-sa main drain on the towing-path 
between the leek and Knock vicar Bridge. 

Blnnn Dmli/i r mul Bridging O/icralions at Curreen 
I'li in/, Lough Nee, 

The timber built steam dredger having undergone a 
thorough repair, and got into working order, commenced 
dredging mi the I2lli of May, ill Curreen Point, to deepen 
the navigation eliaiinel sufficiently for the large steam- 
ers to trade to Liuicsbomiigh during tho summer. The 
ehannel dredged is 2,000 feet long by 100 feet wide, 
and lias a depth of 7 feet 10 inches, summer water 
level. The excavated material consisted of 14,487cube 
yards lmrd clay and gravel, and lit) cube yards bould- 
ers. The work was completed on the 30th of Novem- 
ber last. 

The other works in this district do not require parti- 
cular mention, being in general good repair. 



Report, of Mr. WirxiAM Mor.r,ov, Inspector, 

On the State of the Shannon Navkjation (Limkrick District), and the Maiouk Navigation. 
For the year 1S(»2. Dated 2SM.h January, 



In compliance with the instructions contained in your 
letter of the IHtli ultimo, I have to report to you, for 
the information of the Commissioners, that the works 
in general on the Lower and Middle Shannon ai - c in a 
sale and substantial state of repair. Another severe 
season lias passed over us since my last report without 
producing any injury to the works. The necessary re- 
pairs for the maintenance of the navigation have been 
executed without causing any delay or interruption to 
the general trallic, thereon. The. principal works which 
have been done in this district are as follows, viz. : — 

Querin, 

The roadway and wlmrf at this station have been re- 
paired, and the collector’s office painted. 



Ki Irtish. 

The causeway and pavement at this pier have been 
repaired, a portion of the coping-stones reset and pointed 
in cement, the roof of shod coated with Stockholm tar, 
both wooden offices painted, and the bye-law hoards 
renewed and varnished. 

Baleen. 

Thu wharf has been thoroughly repaired with a good, 
coating of broken stones, the collector’s house repaired, 
lime- whitened, and a new boarded floor laid in the bed- 
room. 

Kiltneri/. 

The pier is in a good state of repair, and no expendi- 
ture incurred for its maintenance during tho past year. 
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Foynes. 

Both hoisting-cranes on the pier have been scraped, 
cleaned, and painted (two coats), and the wharf repaired 
with broken stones. The silt is still very much on the 
increase, which seriously affects the basin. 

Kildysart. 

The road and causeway leading to this pier have been 
repaired, and the works are all in good order. 

Clare. 

The wharf has been thoroughly repaired with a good 
coating of broken stones, the walls and ceiling of the 
office lime- whitened, and the roof coated with best 
Stockholm tar. The berths for the vessels frequenting 
the port have been cleared of all stones and other ob- 
structions which might in anyway injure the bottom of 
vessels. The hoisting-crane met with an accident that 
broke one of the back-stays, which has been replaced 
with a new one, and all the wood-work painted two 
coats, in best oil paint. 

Covbally Weir. 

This regulating weir, which is maintained for naviga- 
tion and mill power conjointly, is in a very good state 
of repair. 



Limerielc Navigation. 

The canal banks, wharves, and roadways between 
Limerick and Killaloe, a distance of sixteen miles, have 
been well and carefully maintained during the past year, 
the necessary portions of the boundary drains scoured 
up and deepened, so as to afford every facility to the 
drainage of the adjoining lands. The wharf and road- 
way between Clare-street and the canal stores have 
been repaired with 160 cubic yards of broken stone ; 
740 lineal perches of the trackway coated with good 
strong gravel ; 32a superficial yards of stone pitching 
set on the slopes of banks to prevent the floods from 
cutting it away. All the lock-gates, twenty-four in 
number, have been repaired, the necessary portions 
painted, the sheeting scraped, cleaned, and coated with 
best Stockholm tar. Two new pair of lock-gates have 
been made and erected, one at (Honiara, the other at 
Monaskea ; two new balance beams, two foot-boards, 
four loggerheads, four uprights, brackets and paddles, 
and one hand-rail, have been put on the several other 
gates, as also, the necessary repairs done to the iron 
works. Two timber accommodation bridges, being old 
and defective, gave way, and had to be replaced by new 
ones, — one at Plassey, over the mill-race, fifteen I'eet 
span ; the other over the mill-race at Killaloe, six feet 
span. The look-houses, stores, &c., twenty-one in num- 
ber, have been all lime-whitened, the roofs repaired, 
and all woodwork painted ; one new floor in Cussane 
lock-house, fifteen feet by ten feet, laid with three- 
quarter inch deal, on joists of four inches by two inches ; 
one new door frame, one new window with frame and 
sash, glazed, for same. A new porch, ten feet high by 
seven feet four inches, has been put up at the collector’s 
house at IQllaloe. A new class of trade boats, propelled 
by steam, and carrying their own cargoes, have been 
recently introduced on this navigation by the Grand 
Canal Company ; those steamers are of larger dimen- 
sions than the ordinary trade boats, and requiring a 
greater length of locks and deeper water. For the ac- 
commodation of these boats, it was found necessary to 
lengthen the Annabeg lock on the Shannon level at 
Plassey ; this has been done by putting in a new cut- 
stone sill, thereby adding three feet six inches to the 
length of the chamber. Several shoals of silt had to 
be removed both from the canal and Shannon levels, so 
as to afford the requisite depth of water for these new 
vessels. The steam dredger removed six of these shoals, 
containing 5,157 cubic yards, and the hand dredger 
removed seven shoals, containing 1,305 cubic yards, 
making a total of 6,462 cubic yards, which were dis- 
charged at an average distance of 300 yards from the 
places dredged. 



World? s End. Appendix D. 

The roadway and wharf have been repaired with Report of 
150 tons of strong screened gravel; the regulating Mr ‘William 
weir wall is in good repair. SpeSor. 

Bunown, Anlcloony River. 

This river, which takes its rise in the Clare moun- 
tains, is a source of great annoyance and yearly expense, 
in consequence of the large amount of gravel brought 
down by each succeeding flood, and which is either de- 
posited in the old river course above the weir wall, or 
driven into the navigation course below the bridge. In 
consequence of the many complaints made by the pro- 
prietors of the ad joining lands of the injury they sus- 
tained by this weir wall, it was found necessary to remove 
it in order to prevent any litigation on the subject. 

When this weir wall was removed, it was also found 
necessary to remove from the bed of the old river course 
this deposit, the accumulation of many years ; this has 
been done; the quantity of gravel removed is 6,212 
cubic, yards, and there has been 1,01 1 superficial yards 
of sodding done to protect the banks and sides of this 
river from cutting. 

Killaloe. 

The dredging of the stanks and shoals above the re- 
gulating weir wall, which had been in progress of re- 
moval, as stated in my last annual report, had been 
resumed by the steam dredger on the 1st of August last, 
when the water had risen sufficiently high to enable her 
to float over them, and ceased on the 6th November, a 
period of thirteen weeks, duringwhich time she removed 
3,800 cubic yards of hard gravel and large boulder 
stones, many of the latter weighing from 15 to 30 cwt. 
each. The removal of these obstructions lias had a 
most beneficial effect, which is quite apparent, as it 
affords a greater facility for the discharging power of 
water over the weir wall, and lessens the current in the 
navigation course. A portion of the ensuing season 
will suffice for the removal of the whole. Three hopper 
barges which attend the dredge boat have been re- 
paired ; one new hopper put into one of them, and 
portions of her hull sheeted with 280 feet, superficial, 
of two-inch red pine planking. All the other works at 
this station are in good repair. 

Scar iff and Toomgrany. 

The harbours and wharves at both these stations are 
in good repair. 

Mo untshannon. 

The pier at this station sustained some injury by the 
late gales, which was promptly attended to ; the eastern 
parapet rebuilt, and thirty superficial yards of strong 
pavement set on the causeway. 

Portumna. 

The earthen bank under the wooden jetty was very 
much worn from the constant action of the water ; this 
has been repaired with a substantial stone-pitching of 
83 superficial yards ; the jetty has been repaired with 
97 feet, superficial, of 3-inch planking. The super- 
structure of the swivel bridge has been repaired, and 
the hoisting-crane painted. 

Medic!:. 

The Victoria lock-gates have been scraped, cleaned, 
and coated with best Stockholm tar, and all the iron 
work painted. Several leakages in the new canal banks 
having appeared from time to time, which, when per- 
ceived, were attended to without delay and stanched. 

The regulating weir wall and other works in connexion 
with this station are all in good repair. 

Cloonalicenogue Canal. 

The lock-gates have been scraped clean and coated 
with tar ; the roof the lock-house has been overhauled 
an$ the interior lime- whitened; 592 perches of boun- 
dary drain s cleaned and deepened. Both swivel bridges, 
are in good repair. 
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APPENDIX TO THIRTY-FIRST REPORT, &c. '[ 1862 - 68 , 



jjamagheti. 

The collectors bouse bag been repaired And lunc- 
whitoned, tbo storo-housc repaired, and one now door 
and frame put in same. The machinery of the swivel 
bridge adjusted, and the superstructure repaired. 

Shannon Jhtrlxmr. 

The ferry boat has been overhauled and caulked, both 
exterior and interior coated with best Stockliolintav; 
the approaches to the ferry bout and wooden bridge have 
been repaired and made good. During the late gales 
two or three of tho Grand Canal Company s boats 
struck the wooden bridge and broke two uprights, two 
cap pieces, and fourteen diagonal braces, home tem- 
porary repairs have been executed, winch will answer 
for tho present; hut it is actually necessary to drive a 
row of piles and place booms at tlie western or iip-st rcaui 
side of this bridge, so as to prevent a recurrence of the 
accident. 



General Navigation. 

The necessary guide piles have been driven between 
•Shannon Harbour and Portumna, and seven floating 
buoys have, been placed on shoals in Lough Derg in- 
order to define tho sailing course. 

In conclusion, I beg to inform you that die works in 
general on tlie Lower and Middle Shannon, as also on 
the Maiguo Navigation, arc all in a safe and satisfactory 
state of repair. 3 



Hi v mi Maiuuk Navioation. 

The roof of the collector’s house has been over- 
hauled and pointed in cement, the interior lime-whitened, 
and all wood work painted two coate. The swivel 
bridge has been scraped, cleaned, and painted two coats, 
the machinery adjusted, and the necessary repairs ex- 
ecuted to the superstructure. 



Dublin; Printed by Aimjcanduk Thom, 87 & 88, Abbey-street, 
Por Hor Majesty’s Stationery OlUco. 
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